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Members of the Sites Committee met with 
Messrs. Denencourt and Todd following the 
regular board meeting. 


MARCH 29, 1971 


Respectfully submitted, 


YVONNE GROAK, 
Adm. Asst, 
Secretary of the Board 


OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, January 26, 1971 





The January 26, 1971 meeting of the 
Lansing Housing Commission was called 
to order by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Owen, 
Riley, Sliker. 4, 





Absent: Commissioner Hagerty—1. 


Visitors: Mr. George Ross, Consultant; 
Dr. Remick, School Administration; Mr. 
Francis Fine, Builder, Mr. Ed Brown and 
Mr. Mike Harrold, Planning Department. 


Mr, Fine was introduced to the Com- 
mission members. He stated that he had 
come to the Commission on behalf of him- 
self and other companies who are currently 
building housing units on the 235 and 236 
program. 235 and 236 housing programs 
are aimed at moderate income families with 
the income limits set at 135% of public 
housing limits. He stated that the program 
as it is set up is creating enemies in the 
middle income group whose income is too 
high for their program (235-236), but did 
not make enough to pay rent on the open 
market. 


Mr. Fine stated that he had heard that 
the Coommission had recevied permission 
from HUD to raise the income limits of the 
Public Housing program if it so desired, 
but the Commission had not acted upon 
it. Since the income limits of the 235-236 
Program are 135% of Public Housing 
Limits, he wondered if the Housing Com- 
mission would consider putting a raise of 
income limits into effect. 


Commissioner Owen and Commissioner 
Clapp remarked that the Commission was 
responsible to provide housing for the low- 
est of the low income families and wondered 
if the Commission decided to raise the 
income limits, would it cut down on hous- 
ing for the lowest of the low income group. 


Mr. Ross, the Consultant, stated that he 
did not believe it would cut down on the 
rate of housing for the low income hous- 
ing. With the income limits raised, those 
eligible for low income housing now, 
would still be eligible—it would just raise 
the upper limits. 


Commissioner Sliker suggested that we 
refer to the scale sent to the Housing Of- 
fice by Mr. Aberant of the HUD Office. 
Commissioner Sliker also inquired if people 
on the Housing Commission waiting list 
(when housing was not available for them) 
could be referred to 235 managers for 
rental possibilities, 


It was explained by Mr. Ross that by 
certain administrative procedure, it is pos- 
sible for developers to lease up to but not 
exceeding, 20% of the units in a develop- 
ment to low income families. 


Commissioner Owen recommended that 
the Director give the matter of raising in- 
come limits for public housing further 
consideration and make recommendations 
at the next regular Commission meeting. 


Commissioner Owen inquired about the 
future possibilities of shopping being de- 
veloped in or near the Mt. Vernon Park 
Project, as had been promised, 


Mr. Fine stated that the land had been 
sold to a development group and he was 
sure that they would be planning and 
developing a shopping area in the near 
future, 


Mr. Fine was excused from the meeting. 


Mr. Ross passed out capsule summaries of 
the results of the study made on all of 
the proposals received. Mr. Ross, Mr. 
Sanhamel and the Director took a tour 
around the various sites, the proposals were 
taken to Chicago and reviewed, and a ques- 
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tionnaire was developed which contained 
many questions that needed to be answered 
and points that needed to be clarified. Ap- 
pointments were set up for each of the 
developers and meetings were held with all 
but one developer. 


A map was displayed, showing where 
the sites were located—sites optioned by the 
Housing Commission were displayed in 
green, sites for multi-family were shown 
in red, sites for single and doubles found 
by the developers were displayed in blue. 


Mr. Ross listed the proposals from de- 
velopers for the 48 single and double units 
in the following order, 


1, King-Holman 
2. Geert Mulder 
8. Gill Developers 


Mr. Ross discussed the analysis sheets 
with the Commission stating that price, 
sites etc. were taken into consideration 
statutory room costs were taken into con- 
sideration. The developers total price was 
divided by the total number of spuare feet. 


Dr. Remick was asked to review the site 
map in order to determine which schools 
ean most easily receive additional pupils. 
The approximate number of children that 
would be added was discussed. Dr. Remick 
was of the opinion that Lyons School was 
the least crowded, but thought that if the 
School Administration had ample time and 
information, they could prepare for ad- 
ditional students if they were not grouped 
im one area. 


It was stated that in many areas, pri- 
vate concerns would build housing some- 
time in the future if the Commission did 
not develop housing. 


Dr. Remick made it known that when 
proposals and sites were firmly accepted, 
the School Adiminstration would like to 
get this information in ample time to plan 
for added pupil load. Dr. Remick would 
also like the locations of the 54 units that 
Mr. Mulder is planning to build. The Di- 
rector assured Dr. Remick that this in- 
formation would be given to him as soon 
as possible. 


The proposals for Multi-family units were 
considered in the following order: 


1, Alco Universal 

2, Mateer-Pentecost 

3. Gill Development Corporation 
4 


Geert Mulder and Sons 


Sites, density, types of neighborhoods, 
etc. were discussed for each of the above’ 
developers. It was stated that the ad and 
the handout material for the proposals 
were very stringent and the density re- 
quested was very low. 
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Possible objections of residents in the 
Forest Road area were discussed. It was 
felt that if the Housing Commission decided 
to accept proposals in this area, the de- 
veloper and the Planning Department 
should meet with citizens groups to inform 
them of how the area was to be used re- 
garding the number and kind of units to 
be built. The Commission did not feel, 
however, that they could make any promises 
for future Commissions regarding future 
building sites or density of public housing 
in an area. 


Commissioners inquired about the pos- 
sibility of having developers make avail- 
able colored renderings and drawings of 
proposed projects so inquiring citizens could 
have a better understanding of what was 
being proposed. Mr. Ross stated that if 
the Commission were to ask developers to 
give renderings, etc, the developer may 
want to be assured that he is the one select- 
ed in order to justify extra costs. 


The Consultant was asked for his opinion 
as to the best proposal for the 48 units of 
single and double housing units. He stated 
that King-Holman was the Ist on the 
selection list—had a good price per unit, 
has a good unit plan, and units were fairly 
well spread, etc. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Riley, that King-Holman be selected 
for the 48 units of single and double units. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioner Clapp, Owen, Riley, 
Sliker—4. 





Nays: None. 


Fig President declared the motion car- 
riead,. 


After a discussion of sites, density, 
proximity of proposed units to other public 
housing units, 235, 236 and 221d8 units, 
it was stated by the Consultant, concurred 
by the Commission that Mateer-Pentecost 
best met the criteria in the proposals. 


It was moved by Commissioner Clapp, 
Supported by Commissioner Sliker that 
Mateer-Pentecost be chosen for the 2 bed- 
room multiple-family units, with the under- 
standing that all proposals and sites and 
plans were subject to the approval of the 
Planning Department and the Detroit 
Area Office of HUD. 


Question: Commissioner Clapp inquir- 
ed if the Commission was sure that they 
had run the gamut of finding all of the 
single lots available. He inquired if the 
proposals could not be broken down so 
that there could be fewer units on more 
sites, 
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The Consultant replied that this would 
drive the costs up—-the cost of added plots 
of land, even if they could be found, would 
mean added costs that the HUD Office would 
not approved, He stated that HUD is now 
in the process of using FHA Offices to 
establish maximums in geographical areas 
—which would mean that the amount of 
money allocated would be diminished con- 
siderably. 


Upon roll call, the Ayes and Nays were 
as follows: 
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Ayes: Commissioners Owen, Riley, Slik- 
er—8, 


Nays: None. 
Commissioner Clapp not voting. 


The meeting was adjourned. 
Respectfully submitted. 


MARCEL B. ELLIOITT, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, February 2, 1971 





The February 2, 1971 meeting of the 
Lansing Housing Commission was called 
to order by Vice-President Riley. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Riley, Sliker—4. 


Absent: Commissioner Qwen—1l, 


Visitors; Mr, Tom Mulder, Mr. Truman 
Coles, Mr. Mike Harrold. 


The minutes of December 22, 1970 and 
January 26, 1971 were corrected and ap- 
proved as corrected. 


Mr. Thomas Mulder was introduced to 
the Commissioners. He stated that he 
wanted to come before the Commission 
because of matters he felt needed clarifica- 
tion. Commissioner Clapp stated that a 
meeting held before the Commission on this 
Particular matter should be held when the 
Consultant could be present. 


Mr. Mulder stated that he had been under 
the assumption that the Consultant would 
be present and wanted to question what 
criteria the last proposals were judged on. 
After discussion it was again stated that 
it would be a waste of time to go over this 
matter further until the Consultant, Mr. 
Ross, could be present. A special Meeting 
will be called when the Consultant could be 
present to answer any questions Mr. Mulder 
would care to present. 


_ Mr. Mulder was excused from the meet- 
ing. 


Correspondance: 


1. The Director read a communication 
from Lancen Village, Inc. in which they 
requested an Easement across land on 
Northrup Street, which is under option by 
the Housing Commission. Parcels of land 
owned by Lancen Village, Inc. are land- 
locked and the easement is needed in order 
to have sewer, etc. on their land. 


Various questions were posed by Com- 
mission members, concerning the pos- 
sibility of a trade with Lancen for one of 
their lots; the possibility of the developer 
needing another lot to replace one he has 
lost; what adverse affect would an ease- 
ment have on the lot in question and the 
Housing Commission? 


Commissioner Clapp stated that he would 
move to approve such an easement, subject 
to the approval of the builder. Commis- 
sioner Sliker was of the opinion (and the 
Commission concurred) that this matter 
should be checked over with the developer 
(Mr. Mulder) and the results brought back 
to the Commission. 


2. Correspondance from Mr. Walter 
Sowles, City Demonstration Agency, was 
read by the Director. The letter stated that 
the Commission’s request to have Model 
Cities fund a position of Option Negotiator 
was referred to the Physical Task Force 
for consideration. The recommendation of 
the Task Force, adopted by the Policy 
Board, was to deny the request at this 
time. 


8. A-leter from Nathan Schafer, Inc., 
was read by the Director. Nathan Schafer, 
Inc, thanked the Housing Commission for 
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their invitation to submit a proposal for 
the 100 units of Turnkey housing. 


Report of the Director: 


A written report of the following pro- 
jects was sent at an earlier date to each 
of the Commissioners. 


MICH. 58-1 (Leased Housing)—1 vacancy 


Commissioner Sliker, after looking at the 
Vacancy Report, stated that it showed a 
total of 62 units, but should report that 
there was a Program Reservation of 100 
units, 62 of which were used. 


The Director stated that a letter request- 
ing an increase in subsidy for Leased Hous- 
ing was sent to Mr. Frank Caliendo on 
November 24, 1970, followed by another 
letter on January 26, 1971. No reply has 
been received. 


A letter has been sent to the City At- 
torney asking for an opinion on the legality 
of a non-profit housing sponsor being 
waived from the usual City Property Tax. 
If it is possible to waive the usual City 
Property Tax, Lancen Village, Inc, would 
likely be able to continue satisfactorily with 
the present subsidy. Further considera- 
tion will be given to Lancen Village, Inc. 
to help solve the problem which requires 
either a higher subsidy or a lower property 
tax. 


A letter, a copy of which was sent to 
Commissioners earlier, regarding and ad- 
justment of the assessed valuation of the 
property at 4928 Delray, was discussed. 
The Director was requested to check with 
the City Assessor’s Office to find what 
the assessed valuation of this property is. 


MICH, 58-2 (Mt. Vernon Park)—3 Vacan- 


cies 


It was reported to the Housing Office 
that the Economy Electric Company would 
not be responsible for the work done on 
Mt. Vernon covered by warranty. The 
Director had requested $100,000.00 be put 
in escrow for the payment of certain un- 
paid bills at the time of closing. Mr. Alan 
Ginsberg was notified that the Economy 
Electric Company had refused to honor 
the warranty because of above-mentioned 
unpaid payments, The Director requested 
that this warranty be honored cither by 
the Economy Electric Company or another 
company chosen by Alco. Brooks Abstract 
reports that there is approximately $50, 
000.00 still in escrow to pay unpaid bills. 
MICH. 58-4 (Acquisition)—-No Vacancies 


The final unit in this program is at the 
roughing-in stage. 


MICH. 58-5 (54 Units to be built by Mulder 
and Sons) 


This program is being processed in the 
Detroit Office. The Director has requested 
that not only the Contributions Contract 
be processed for the above, but also an 
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Amendatory be prepared in preparation for 
a resolution to be passed by the City 
Council to allow the present contract to 
be amended to include the above 54 units. 


Some of the residents of the Leawood sub- 
division called and asked if houses built 
for the Lansing Housing Commission must 
abide by the subdivision restrictions. The 
question involved the erection of garages 
on lots in the subdivision. Four lots have 
been optioned in the Leawood Subdivision 
by the Housing Office for public housing 
use. Mr. Lawrence Otis, 3183 Leawood 
came to the Housing Office seeking informa- 
tion regarding the nature of the structures 
to be built on the lots mentioned above. 
Mr. Ottis was assured by the Director that 
the Federal guidelines state that all local 
codes and ordinances are to be abided by. 
The subdivision restrictions have been sent 
to the City Attorney for a legal opinion re- 
garding this subject. The City Attorney’s 
Office has notified the Housing Office that 
it is the opinion of his office that the sub- 
division restrictions do not require the 
building of a garage. 


MICH. 58-6 (Ionia Seymour Elderly High- 
rise) 


External brick and block work is about 
completed. Plumbing, electrical has been 
roughec-in. Regular inspections are being 
held on the building. 


MICH. 58-11 (Proposed 100 Turnkey Units) 


Proposals were received from seven de- 
velopers on January 12, 1970. The pro- 
posals were opened in the order that they 
were received in the Housing Office. Five 
of the above developers remained for the 
opening of the above proposals. 


At a Special Meeting held January 26, 
1971 at which developers were chosen, 
subject to the approval of the Detroit Area 
Office, for both the 48 units of single and 
double units, and the 54 units of row 
houses, 


At this point, one developer has request- 
ed a meeting be held with the Commission 
and the Consultant to discuss the criteria 
used to judge the proposals. 


An analysis of the Model Cities First 
Year Action Plan, Mailed earlier to the 
Commissioners, was discussed. The analysis 
covered the following sections: Long Range 
Plan, Non-cost Projects and The Land 
Use Map. 


A suggestion was made that a meeting 
be arranged between the Physical Task 
Force of Model Cities and the Housing 
Commission and that Mr. Raymond Guern- 
sey, Planning Director be in attendance at 
the meeting as the discussion may involve 
land use. 


At the meeting of January 26, 1971, Mr. 
Francis Fine requested that the Housing 
Commission consider raising the income 
limits for public housing so that local 
builders of 285 and 236 housing could also 
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raise their income limits, in that the in- 
come limits for 235 and 236 are set at 
135% of the public housing limits. 


The Commission at that time recommend- 
ed that the Director give the matter further 
consideration and make recommendations 
at the next meeting. 


An Analysis of the new schedule of In- 
come Limits was prepared by the Director 
and distributed to the Housing Commis- 
sion members for their review. After dis- 
cussion, the Commission stated that some 
documentation was needed to support Mr. 
Fine’s request. The Director was requested 
to send a letter to Mr. Fine and other 
builders asking for documentation to sup- 
port the need for income limits to be 
raised, 


The possibility of Commission meeting 
being set for the Ist and 8rd Tuesday of 
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each month instead of every other Tuesday 
was discussed. 


It was felt that by setting the meeting 
for the Ist and 8rd Tuesday of each month, 
there would be less tendency for confusion 
about meeting dates. 


Commissioner Clapp stated that he would 
be in favor of a resolution to change the 
By-Laws to allow the meeting dates to be 
changed after the Commission members 
had, considered it further. 


Commissioner Sliker inquired about ob- 
taining a copy of the updated Bylaws. 
Meeting was adjourned. 
Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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Proceedings, February 16, 1971 





The February 16th meeting of the Lan- 
sing Housing Commission was called to 
order by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—. 


Absent: None. 


Also in Attendance: Mike Harrold, Plan- 
ning Department. 


The minutes of the previous meeting were 
approved as printed and mailed. 


Communications: None. 


The Director stated that Mike Harrold 
of the Planning Department had a list of 
sites to present to the Commission for their 
consideration. These sites had been approv- 
ed for Public Housing by the Planning 
Staff and Planning Board. The attached 
list of lots were discussed individually and 
approved or disapproved as listed. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


The Detroit Area Office has been asked to 
submit a new unit cost for a 2 bedroom 
unit in order to re-compute the Section 23 
subsidy of the 100 units in our present 
program. Upon consultation with Mr. 
Frank Caliendo of Detroit and Mr. Michael 
Diercouff of Chicago, it was ascertained 
that a higher unit construction cost, plus 
a higher interest cost would yield a higher 
subsidy. However, the Lansing Housing 
Commission would be obligated not to 
exceed the total subsidy of $95,060.00 per 
year. This would mean a higher subsidy 
for fewer units, but not to exceed the total 
subsidy figure. 


MICH, 58-2 (Mt. Vernon)—6 vacancies 


MICH. 58-3 (Hildebrandt Park)—2 vacan- 
cies 


MICH. 58-4 (Acquisition)—No vacancies 


The final unit in this program has been 
elosed in, 


MICH. 58-5 (54 units to be built by Mulder 
and Sons) 
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The first ten sites have been viewed by 
the Director in relation to the surround- 
ing units to determine whether the arch- 
itecture of the new units blends sufficiently 
into the existing community. 


Mr. Mulder has started the excavation of 
some of the basements. 


The Architectual Inspector, Mr. Mulder 
and the Director had a conference regard- 
ing necessary plan changes requested by 
the Reviewer in Detroit. 


The developer has been informed of prob- 
lems regarding the lighting of the kitchen 
and has been alerted to the possibility of 
closing off this area or limiting it by use 
of decorative enclosures of some sort. 


The Architectual Inspector, Mr. N. 
D’Haene was introduced to the Commission. 
He stated that various changes were sug- 
gested in Mr. Mulder’s plans by the re- 
viewer with included elimination of some 
aluminum siding on the lower portion, 
using brick where possible; submission of 
details of porch, steps and walks and how 
they tie into the buildings, heat loss cal- 
culation and BTU heat loss shown on plans 
on each room; show all bathroom asses- 
sories ; additional flashing over large areas, 
ete. 


There was a discussion of the various 
methods to take care of the lighting 
problem in the kitchen. Three of the five 
commissioners preferred the open look in 
the kitchen and objected to closing it in. 
Another preferred the open look but would 
like louvers or some method that it could 
be closed when desired. It was suggested 
that perhaps the developer could build both 
types of units. A meeting will be held with 
the developer and Mr. D’Haene. 


MICH. 58-6 (Ionia Seymour Elderly High- 
rise) 


External brick and block work is about 
completed. Plumbing, electrical work has 
been ‘roughed-in. Regular inspections are 
being held on the building. 


Commissioners were asked for their 
opinion of color schemes for the Highrise— 
same color all on one floor—or a variety of 
colors. The Commission members would like 
to wait for some color swatches and 
samples to be shown. 


MICH. 58-7 (La Roy)—No Vacancy 
MICH. 58-8 (Scattered Sites)—No Vacancy 
MICH. 58-9 (Homebuyers)—No Vacancy 


MICH. 58-10 (South Washington Park) 
—l1 Vacancy 


MICH. 68-11 (Proposed 100 Turnkey Units) 


The Production Representative has not yet 
sent a letter confirming the tentative selec- 
tion of the Lansing Housing Commission 
regarding King-Holman for 48 units of 1 
and 2-family residents and Mateer-Pente- 
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cost for 52 units of 2 bedroom multi- 
housing units. 


The Director at the request of Council- 
man Brenke, attended a meeting of the 
Forest Road Community Group regarding 
the proposed 52 two bedroom units, with 28 
units on Forest Road and 24 units on 
Aurelius Road. The Forest Road Com- 
munity Group did not seem hostile, but 
asked a great many questions as to the 
nature of Public Housing and the care of 
the units. 


Mateer Pentecost will ask the Planning 
Board for a modification of the Community 
Unit Plan on Tuesday, February 16, 1971. 


Commission members were very inter- 
ested in the concerns and attitude of the 
Citizen’s group. 


The following resolution was introduced 
and explained by the Director. 


RESOLUTION NO. 211 


RESOLUTION AUTHORIZING EXECU- 
TION OF AN ASSURANCE AND BINDER 
WITH RESPECT TO COMPLIANCE 
WITH THE REQUIREMENTS OF THE 
UNIFORM RELOCATION ASSISTANCE 
AND REAL PROPERTY ACQUISTION 
POLICIES ACT OF 1970. 


Whereas, the City of Lansing, Michigan, 
Acting by and through the Lansing Hous- 
ing Commission (herein called the “Local 
Authority’), proposes to enter/has entered 
into an Annual Contributions Contract with 
the United States of American (herein 
called the “Government’’) to assist in the 
development of certain low-rent housing 
which may result, among other things, 
in the displacement of individuals, partner- 
ships, corporations or associations and/or 
real property acquisition: and 


Whereas, the Local Authority and the 
Government desire to assure compliance 
with the requirements of the Uniform 
Relocation Assistance and Real Property 
Acquisition Policies Act of 1970; 


Be it resolved by the Local Authority 
as follows: 


Section 1. The Local Authority shall 
enter into an Assurance and Binder with 
respect to Compliance with the Require- 
ments of the Uniform Relocation Assis- 
tance and Real Property Acquisition 
Policies Act of 1970 with the Government, 
and the President is hereby authorized 
and directed to execute such Assurance 
and Binder in quadruplicate and the City 
Clerk is authorized and directed to impress 
and attest the official seal of the Local 
Authority on each such counterpart. The 
aforesaid Assurance and Binder shall be 
in substantially the following form: 


ASSURANCE AND BINDER WITH RE- 
SPECT TO COMPLIANCE WITH THE 
REQUIREMENTS OF THE UNIFORM 
RELOCATION ASSISTANCE AND REAL 
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PROPERTY ACQUISITION POLICIES 
ACT OF 1970. 


A, The City of Lansing, Michigan, act- 
ing by and through the Lansing Housing 
Commission, herein called the “Local Au- 
thority”, hereby agrees that: 


(1) Within 90 days of the date hereof it 
will provide an opinion of its Chief Legal 
Counsel with respect to its ability to comply 
under State or Local Law with the require- 
ments of the Uniform Relocation Assis- 
tance and Real Property Act of 1970 
(Public Law 91-646, hereafter called the 
Act); and 


{a) In the event that it is determined 
that the Local Authority is able to comply 
with said Act, it shall execute and provide 
the Assurances set forth in Paragraph B 
hereof. 


(2) Where the State Attorney General 
has issued an opinion on a question of 
interpretation of State Law which is at 
issue in making a determination of its 
ability to comply, it shall be guided by 
such opinion; and 


(a) Nothing herein or in any Contract 
or Agreement of which this Binder is made 
part shall be construed to delay such Local 
Authority's obligation to comply with the 
requirements of the Act with respect to the 
displacement of any person or the acquisi- 
tion of real property occurring after July 
1, 1972. Paragraph A of this document 
shall not apply where the Local Authority 
is able to furnish immediate assurances of 
its ability to comply with the Act. 


B. The Local Authority hereby assures 
that it has authority under State Law to 
comply with the Act and that notwithstand- 
ing any provision set forth in any Annual 
Contributions Contract with the Federal 
Government: 


(1) Fair and reasonable relocation pay- 
ments and assistance shall be provided 
in accordance with Sections 202, 203, 
and 204 of the Act and applicable 
HUD Regulations in effect at the time 
of displacement to or for individuals, 
partnerships, corporations or associa- 
tions displaced. 


(2) Relocation assistance programs offering 
the services described in Section 205 
of the Act shall be provided to such 
displaced individuals, partnerships, cor- 
porations or associations in the manner 
provided under applicable HUD Reg- 
ulations in effect at the time of dis- 
Placement ; 


(3) Within a reasonable time prior to 
displacement, decent, safe, and sanitary 
replacement dwellings will be avail- 
able to such displaced individuals, 
partnerships, corporations or associa- 
tions in accordance with Section 205(c) 
(8) of the Act; 


(4): In acquiring real property in con- 
’ nection with any Annual Contributions 
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Contract the Local Authority will be 
guided to the greatest extent practic- 
able under State Law, by the Land 
Acquisition policies set out under Sec- 
tion 301 of the Act and the provisions 
of Section 302 thereof ; 


(5) Property owners will be paid or re- 
imbursed of necessary expenses as 
specified in Section 303 and 304 of 
the Act; 


(6) The costs to the Local Authority of 
providing payments and _ assistance 
hereunder shall be borne in accordance 
with Section 211 of the Act. 


(7) The Local Authority will execute such 
amendments to any Annual Contribu- 
tions Contract with the Federal Govern- 
ment and execute, furnish and be bound 
by such additional documents as the 
Secretary of Housing and Urban De- 
velopment shall determine necessary to 
effectuate or implement the Assurances 
provided hereunder ; 


(8) This document shall be made part of 
and incorporated in any existing An- 
nual Contributions Contract with the 
Federal Government and shall be deem- 
ed to supersede any provisions in said 
Contract to the extent that such pro- 
vision conflicts with the Assurances 
or Agreements provided hereunder. 


In witness whereof, the Local Authority 
and the Government have caused this As- 
surance and Binder to be executed in their 
respective names and the Local Authority 
has caused its seal to be hereunto affixed 
and attested all as of this day 
of ; 1971. 


The Director explained that he had called 
the Washington Office of HUD for an ex- 
planation of this Assurance and Binder and 
was told that this was a resolution that 
had to be signed until all of the directives 
concerning this Uniform Relocation As- 
sistance and Real Property Acquisition 
Policies Act had been set up. 


A motion was made by Commissioner 
Clapp, supported by Commissioner Riley 
that the above resolution be adopted. 


Discussion: Commissioner Sliker stated 
that she would approve the Resolution with 
the undedstanding that approval is given 
only because HUD has directed that it be 
approved. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—b. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 
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RESOLUTION NO. 212 


Resolution No 212 was introduced as fol- 
lows. 


RESOLUTION AUTHORIIZING EXECU- 
TION OF ANNUAL CONTRIBUTIONS 
CONTRACT 


Whereas, the (City) of Lansing, Mich- 
igan (herein called the “Local Governing 
Body’’) acting by and through the Lansing 
Housing Commission (herein called the 
“Local Authority”) proposed (1) to enter 
into an Annual Contributions Contract 
(herein called the ‘“Contract’’?) with the 
United States of American (herein called 
the “‘Government’); all with respect to 
any “Project” as defined in the Contract 
and which at any time now or hereafter 
is incorporated under the terms of such 
Contract: 


Now, Therefore, be it resolved, as fol- 
lows: 


Section 1. The Contract, substantially in 
the form of contract hereto attached and 
marked “Exhibit A”, is hereby approved 
and accepted both as to form and substance 
and the President of the Housing Com- 
mission is hereby authorized and directed to 
execute said Contract in quadruplicate on 
behalf of the Local Authority, and the 
Clerk of the Local Governing Body is here- 
by authorized and directed to impress and 
attest the official seal of the Local Govern- 
ing Body on each such counterpart and to 
forward said executed counterparts, or 
any of them, to the Government together 
with such other documents evidencing 
the approval and authorizing the execution 
thereof as may be required by the Govern- 
ment, 


Section 2, The President or Vice-President 
or Director of the Housing Commission is 
hereby authorized to file with the Govern- 
ment from time to time, as monies are re- 
quired, requisitions together with the neces- 
sary supporting documents requesting ad- 
vances to be made on account of the loan 
provided in the Contract, and the proper 
officers of the Local Governing Body shall 
prepare, execute and deliver to the Govern- 
ment Notes hereinafter authorized and 
shall sceept payment therefor from the 
Government in cash and/or exchange for 
other Notes of the Local Governing Body, 
and such persons are authorized to do and 
perform all other things and acts required 
to be done or performed in order to obtain 
such advances, Cash proceeds from the sale 
of all Notes shall be deposited and dis- 
bursed only in accordance with the provis- 
ions of the Contract. 


After discussion, it was moved by Com- 
missioner Riley, suported by Commissioner 
Hagerty. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—5. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


The following resolution was introduced 
by Commissioner Clapp, Chairman of the 
Personnel Committee of the Commission, 
who explained the background and the 
necessity for the resolution. 


Commissioner Riley inquired about the 
employee who had held the position, and 
it was explained that the employee had 
become ill and was not able to return to 
work at the present time. 


RESOLUTION NO. 213 


Whereas, the work load of the Account 
Clerk III position has increased consider- 
ably in volume and in complexity of 
operation, and 


Whereas, the Director with the concur- 
rence of the Personnel Committee of the 
Lansing Housing Commission, Communi- 
eated the above-mentioned need to the 
Management Section of the Detroit Area 
Office of HUD, and 


Whereas, the Management Section of 
HUD has authorized the Lansing Housing 
Commission to reclassify the Account 
Clerk III position with a current salary 
of $6,932.00 per year to an Account Clerk 
IV-B position with a salary of $8,394.00 
per year, 


Therefore, let it hereby be resolved that 
the Account Clerk III position be reclas- 
sified immediately, to Clerk IV-B and the 
Director be authorized to instruct the 
Personnel Department to reclassify the 
Clerk III position to Clerk IV-B and hire 
a qualified person to fill the new job open- 
bi in accordance with the Job Descrip- 
tion, 


Let it further be resolved that the Di- 
rector be authorized to inform the Perso- 
nel Department and/or Pay Roll Depart- 
ment of the new Classification with 
etal to raise the salary accord- 
ingly, 


After discussion it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Hagerty that Resolution No. 213 be 
approved. 


Upon roll call, the Ayes and Nayes were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—b5. 


Nays: None. 


The President thereupon declared the 
motion carried and the Resolution adopted. 


Resolution No. 214 was introduced as fol- 
lows: 
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RESOLUTION NO. 214 


Whereas, the Organizational Meeting of 
the Lansing Housing Commission held 
on September 21, 1965, and the subsequent 
Resolution No. 3, specified that the Reg- 
ular Meetings of the Commission be held 
on each successive Tuesday of each month 
at 1:30 P.M., and 


Whereas, Resolution No. 22 revokes 
Resolution No. 3 and states that the Com- 
mission Meetings are to be held every 
other Tuesday of each month at 1:30 P.M., 
beginning with May 17, 1966, 


Let it Hereby be resolved that the Lan- 
sing Commission meet on the first and 
third Tuesday of each month at 1:30 P.M. 
for its Regular Official Meeting with the 
next Official Meeting held on March 2, 
1971. 


It was stated by Commissioner Sliker, 
after discussion, that any resolution con- 
cerning a change in the By-Laws should 
be introduced at one meeting and approved 
at the next regular meeting. Resolution 
No. 214 was tabled until the next regular 
mone of the Commission held on March 
, 1971. 


An inquiry was made by Commissioner 
Sliker concerning a letter which was to be 
sent to Mr. Francis Fine regarding docu- 
mentation for the necessity of the subsidy 
being raised. It was pointed out by Com- 
missioner Sliker that according to an FHA 
schedule, the Lansing subsidy for 235 and 
236 housing was higher than most other 
cities in Michigan A copy of the schedule 
was given to the Director. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 


LOTS APPROVED BY PLANNING 
AND COMMISSION 


*WESTMONT AVE.—-Lot 133—Not Ap- 
proved, 
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WESTMONT AVE.—Lot 86—Previously 
Approved. 


WESTMONT AVE.—Lot 87—Previously 
Approved, 


*WESTMONT AVE.—Lot 132—not Ap- 
proved. 


YOUNG AVE.—Lot 153—Previously Ap- 
proved. 


YOUNG AVE.—Lot 183—Previously Ap- 
proved, 


COOPER AVE.—Lot 59—-Approved. 
WASHINGTON AVE.—Lot 11—Approved. 
YOUNG AVE.—Lot 159—Approved. 


MARYWOOD AVE.—Lot 64—approved 
ed, 


MARYWOOD AVE.—Lot 65—Approved 


*MARYWOOD AVE.—Lot 36—Not ap- 
proved. 


*FELT AVE.—Lot 20—Not Approved 


NORTHRUP St.—400 W. NORTHRUP 
—Approved Previously. 


NORTHRUP ST.—W. 57.8 feet Lot 1— 
Approved. 


NORTHRUP ST.—Metes and Bounds— 
Previously Approved. 


GLENWOOD—590—Approved. 
GLENWOOD—592—Approved. 
HOMEWOOD—-613—Approved. 
EVERETTDALE E.—Lot 30—Approved. 
PALMER—Lot 33—Approved. 
*PALMER—Lot 40 Not Approved. 
POTTER AVE.—Lot 83—Approved. 
SCHAFER ROAD—Lot 79—Approved. 
SHEFFER—Lot 19—Approved. 
SHEFFER—Lot 20-——Approved. 


TENNY STREET—S. 50 feet of Lot 12 
—Approved 
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The March 2, 1971 meeting of the Lan- 
sing Housing Commission was called to 
order by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen, Riley, Shiker—5. 


Absent: None. 


Others Present: Mr. N, D’Haene, Archi- 
tectual Inspector, Mike Harrold, Plan- 
ning. 


The minutes of the previous meeting were 
approved as printed and mailed. 


COMMUNICATIONS 


1, Letter from Mr. Francis Fine regard- 
ing change of Income Iimits. 


DIRECTOR’S REPORT 
1. MICH, 58-1 (Leased Housing) 


A letter was written to Mr, William 
Whitbeck requesting the unit cost for 
the construction of a 2 bedroom unit in the 
Lansing area. This unit information is 
needed to bring the Leased Housing Subsidy 
into harmony with present construction and 
maintenance costs. The subsidy is based 
on construction cost, times 150% to give 
a total Development Cost, times the Annual 
Contributions rate. The new variables 
would be a new higher construction cost 
and perhaps a new higher Annual Con- 
tributions rate. 


Lancen Village, Inc. A letter from Lan- 
een Village, Inc. of January 7, 1971, re- 
quested the Lansing Housing Commission 
to support them in lowering the Appraised 
Value and Assessed Value of a property at 
4928 Delray, which is leased by the Lan- 
sing Housing Commission. 


The Director made a study of properties 
somewhat comparable to 4928 Delray as to 
Assessed Value and Appraised Value. All 
of the comparable units are built on a 
conerete slab and are a National Home 
construction, Each unit analyzed had a 
comparable Assessed and Appraised Value. 


The Director recommended that there were 
no grounds for appearing before the Ap- 
peals Board, 


A letter was sent to Mr. Hornbach, 
City Attorney, asking for an opinion on 
the status of Lancen as a non-profit Cor- 
poration on January 19, 1971. No answer 
has been received. 


2. MICH. 658-2 (Mt. Vernon) No Vacan- 
cies 


3. MICH. 58-3 (Hildebrandt Park) No 
Vacancies 


4. MICH. 68-4 (Acquisition) No Vacancies 


5. MICH. 58-5 (54 Units to be built by 
Mulder and Sons) 


The Lansing City Council has received 
the Resolution authorizing the execution 
of an Annual Contributions Contract and 
the Issuance of Project Notes. Presently 
it has been referred to the Committee of 
the Whole. It was not reported out this 
week, but the Director has sent a request 
to the Mayor Pro-tem that it be reported 
out next week. 


Mr. Thomas Mulder will be back from 
vacation next week, at which time mater- 
ials in preparation for a Contract of Sale 
will be provided. The City Council ap- 
proved the request of Geert D. Mulder and 
Sons, Inc, to reduce the drain easement 
mentioned below, from 50 ft. to 12 ft. abut- 
ting the property in the Westmont Sub- 
division. The easement includes 4 feet on 
3309 Westmont and 8 feet on 3315 West- 
mont, 


Mr. N. D’Haene and the Director in- 
spected one of the units being constructed 
by the developer that has been framed in. 


Regarding the discussion at the previous 
meeting concerning methods to obtain add- 
ed light in the kitchen area, Mr. D’Haene 
reported that the developer is adding extra 
windows in the kitchen area and leaving 
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the wall open between the kitchen and the 
living room. 


It was reported that the developer has 
started 10 units on the north side and that 
the windows, doors and location of houses 
on the lots look good. 


A sample of a cabinet front sent to the 
Housing Office by the developer was shown 
to the Commission for their comment. A 
color scheme is to be requested from the 
developer, 


6. MICH. 58-6 (Ionia Seymour) 


The Architectual Inspector, Building 
Commissioner, Building Inspector and the 
Director met with the Superintendent on 
February 26, 1971 in an endeavor to set 
basic standards as they pertain to final 
Workmanship. 


Mr. D’Haene presented a collage of colors 
and a chart showing samples of colors of 
floor coverings for the units and hallways. 
It was suggested by Mr. D’Haene that in 
many instances it has worked very well to 
have warm colors used on hall floors at 
the north end of a building and cool colors 
used on the south side throughout. 


The developer had planned to use white 
on the walls and ceilings of all the units. 
The Director and the Commission were of 
the opinion that this would be unacceptable. 


The Architectual Inspector reported that 
he would consult with the developer and 
ask for a color scheme, and would report 
back to the Commission concerning the 
matter. Commissioner Clapp stated that 
everything should be done to make the 
building and the units as uninstitutional as 
possible. 


Commissioner Sliker questioned the use 
of tile in the halls, stating that the De- 
veloper had indicated that he could supply 
carpeting in the halls, even if he was un- 
able to supply it in the units as the Com- 
missioners had desired. It was suggested 
that the minutes of the meeting with the 
developer be checked for confirmation. 


Installation of the drywall has begun. 
It was pointed out that the inspector 
should keep an eye on the installation to 
see that it is properly installed. Com- 
missioner Owen stated that he wanted to 
avoid the problems that occurred on the 
previous highrise. 


Exterior concrete and the type of aggre- 
gate-faced paneling was discussed. It was 
pointed out that some of the concrete was 
bound to be rough and would have to be 
ground down. 


Three units are to be finished to desired 
specifications and held for quality examples. 
The Commissioners will be contacted to 
inspect these units when they are ready. 


Numbering of units was discussed. The 
Architectual Inspector stated that the 
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numbering would be similar to hotel or 
motel numbering. Layout of each apart- 
ment types are being prepared. Mr. 
D’Haene is to check on whether a track in 
the efficiency apartments is being installed. 


7, MICH, 58-7 (LaRoy Froh) 


Six units are in the process of renova- 
tion as the result of many move-outs in the 
last two weeks. Some of the move-outs are 
the result of processing Notices to Quit 
because of non-payment of rent. 


Commission members asked about the 
extent of the renovation—was extreme 
damage occurring? The Director reported 
that some wall damage was found, but 
mostly it was a matter of cleaning and 
redecorating. Repair of damage comes out 
the Security Deposit and in some cases does 
not cover the amount of damage found. 


8 MICH. 58-8 (Scattered Sites) No 
Vacancies 


9. MICH. 58-9 (Homebuyers) No Vacan- 
cies 


The Homebuyers Association has written 
By-laws and elected permanent officers. 
Interest is good. 


Approximately 4% of the residents have 
attended classes and Association Meetings 
regularly, Make-up classes are being 
scheduled on Saturday morning for those 
unable to attend the Wednesday night ses- 
sion, Classes start March 13, 1971. 


The main concern is that they have not 
received a copy of their lease—even though 
this has been explained repeatedly. 


10. MICH. 658-10 (South Washington 
Park) 


A letter has been sent to the Department 
of Housing and Urban Development re- 
questing the use of a 2 bedroom unit for 
the purpose of providing Social Services 
to the residents. Presently, the services 
rendered consist of Nursing, Social Security 
information, Health Services of Ingham 
County Health, and office hours for the De- 
partment of Social Services. 


11. MICH. 658-11 (Proposed 100 Turnkey 
Units) 


A_ letter of concurrance from HUD re- 
garding the selection of King-Holman for 
48 units on scattered sites, and Mateer- 
Pentecost to build 562 units of multi- 
family units has not been received to date. 
However, the Director has been assured 
that such concurrance is forthcoming. 
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After concurrance is received, a meeting 
date will be set up in the Detroit HUD 
Office. 


Resolution No. 214, introduced at the 
last meeting was brought up for a vote. 


It was moved by Commissioner Clapp, 
supported by Commissioner Riley that 
Resolution No. 214 be approved. Upon Roll 
call, the Ayes and Nays were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—5. 


Nays: None. 


The President thereupon declared the 
resolution adopted. 


An Interdepartmental Memo of Agree- 
ment, a copy of which was given to the 
Commission, was explained by the Director 
as being a part of a total program of the 
City, and something that the Commission 
was already required to do and had been 
doing as a part of Federal Regulations. 


It was moved by Commissioner Clapp, 
supported by Commissioner Riley that the 
Director be given authority to sign on 
behalf of the Commission. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Riley, Owen, Sliker—5. 


Nays: None. 


The President thereupon declared the 
motion carried. 


The letter from Mr. Francis Fine regard- 
ing the changing of Income Limits for 
Public Housing was discussed. It was noted 
that no mention was made of the number 
of persons in the families or the number of 
bedrooms that should be changed, and that 
the income limits of the Commission were 
among the three top in Michigan. 


It was moved by Commissioner Sliker 
and supported by Commissioner Riley that 
the Commission would not change the 
present Income Limits to correspond with 
those recommended by Mr. Aberant’s recom- 
mendation of February 3, 1970. 
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Upon roll call, the Ayes and Nayes were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—b. 


Nays: None. 


The President thereupon declared the 
motion carried. 


Commissioner Sliker inquired of the Di- 
rector what future plans he had or was 
making for future expansion beyond the 
1,000 units the Commission now has. 


The Director said the number one con- 
cern at present is to get the 154 units now 
in the planning stages, built, and to get 
the funding restored for the balance of 
the Program Reservations of the Commis- 
sion. 


Number two concern is to put more pres- 
sure on obtaining more Leasing Housing 
—New. 


Number three, the possibility of ap- 
proacing other political entities in the 
County to make a wider geographicial 
emphasis. 


Commissioner Sliker requested that the 
Director prepare a written report on how 
many units we need now, how many we 
will need in the future, and where the 
Commission is going in the future. 


It was stated that the Commission was 
handicapped in the City of Lansing be- 
cause of a lack of sites. 


Commissioner Riley inquired about the 
houses that are being demolished because 
of condemnation etc, and what is being 
done about the sites or lots when the units 
are demolished. He asked if Planning had 
any ideas or plans concerning them, or 
know the number of lots that exist like 
this. He stated that in some cities if the 
owner does not repair the units or tear 
them down, the city takes them over. No 
such ordinance exists in Lansing. 


The meeting was adjourned. 
Respectfully submitted, 


MARCEL B. ELLIOTT, 
Housing Director, 
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Motion was made by Mr. Miller and 
seconded by Mr. Lutz that the above fix- 
tures be removed from the building. 


Passed. 


Ken Smith, 1901 W. Saginaw, Lansing, 
Michigan, owner of Michigan Brass and 
Electric Company appeared before the 
board for permission to have a Combina- 
tion Service Entrance Section (Cutler 
Hammer) type installed at his piace of 
business, the above address. 


Motion was made by Mr. Battley and 
seconded by Mr. Miller that permission be 
granted for the above type of installation. 


Passed. 





APRIL 26, 1971 


Leon Sparks, 1008 Hickory, Lansing, 
Michigan requested a “MJ” Master 
Journeyman license. Request denied. 


Motion was made by Mr. Lutz and 
seconded by Mr. Battley that Mr. Sparks 
would be required to write the “MJ” 
Master Journeyman’s examination. 

Passed. 


Meeting adjourned at 10:30 p.m. 


Respectfully submitted, 


RAY J. DWYER, 
Secretary. 
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The March 16th meeting of the Lansing 
Housing Commission was called to order 
by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen—3. 


Absent: Commissioners Riley, Sliker—2. 


Others in attendance: Mr. N. D’Haene, 
Architectural Inspector. 


The minutes of the previous meeting were 
corrected and approved as corrected. 


CORRESPONDANCE 


1. A letter of coneurrance from HUD for 
the selection of Mateer-Pentecost and King- 
Holman to build 52 units of Multi-family 
and 48 units of 1 and 2 family housing 
units. 


DIRECTOR’S REPORT 


MICH. 58-1 (Leased Housing)—f4 units 
in Program at present. No report has 
been received from the Detroit office re- 
garding the request of a new building cost 
for the construction of a two bedroom unit 
in preparation of refiguring the subsidy. 


_MICH. 58-2 (Mt. Vernon Park)—3 vacan- 
cles 


The Managers are in the process of 
making plans to inspect units and condi- 
tion the grass in the early spring. 


Mich. 58-3 
vacancies 


(Hildebrands Park)—No 


The Managers are in the process of 
making plans to inspect units and condi- 
tion the grass in the early spring. 


MICH, 58-4 (Acquisition)—-No vacancies 


The Managers are urging the residents 
to be cognizant of cleaning up after the 
winter snow recedes. 


MICH. 58-5—(54 units to be built by 
Mulder and Sons) 


The Amendatory for Projects 1, 2, 3, 4, 
6, 7, 8, 9, 10 to allow for the inclusion of 
58-5, was sent to Detroit for processing. 


Mr. Mulder is submitting the final 
materials for a Contract of Sale for the 
54 units which he is to build for the Lan- 
sing Housing Commission. Some of the 
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units have been framed in and construc- 
tion is continuing on those which have been 
started. In that there is no Contract of 
Sale for the above units, and Mr. Mulder 
is building on his own, no Preconstruction 
Conference has been held. At this Confer- 
ence, such items as Equal Opportunity and 
the Affirmative Action Plan for the hiring 
and training of minority people is usually 
discussed. Because of the necessity that 
Mr. Mulder comply with the Equal Op- 
portunity and Affirmative Action Plan, I 
have scheduled a meeting for March 265, 
1971 with Mr. Thomas Higginbothan, 
Equal Opportunity Manager, Mr. Richard 
Letts, Director of Human Relations, Mr. 
Mulder and the Director to consider the 
a Opportunity and Affirmative Action 
an. 


Mr. D’Haene reported that the developer 
is doing a fine job of roughing in the 
buildings, 


MICH. 58-6 (Ionia Seymour Elderly) 


The building is progressing with me- 
chanical installation of elevators, electri- 
eal, plumbing and workers who supply 
the heat for the building completing their 
work. The dry-wallers and plasterers are 
working on several of the floors. Their 
work changes the atmosphere of a build- 
ing into a home. 


The developer discovered that he was un- 
able to finish the concrete walls and ceil- 
ings without either drywall or plaster 
installation. 


The Director reported that he has been 
trying to get in touch with Mr. Gressel, 
Building Systems, Inc, (formerly Housing 
Development Corporation), but had been 
unable to contact him. The Director has 
researched the files and read a letter to the 
Commission from HUD which stated that 
earpeting could not be used unless the 
developer could supply it without added 
costs. The HUD specifications for carpet- 
ing were higher than the developer had 
originally offered, and HUD was asking 
for the floors to be finished “‘as for tile” 
instead of a float finish which is usually 
used with carpeting. This would add cost. 
The Director stated that he is checking 
Contingency Fund to see what has been 
spent and what is left over and that per- 
haps could be used for carpeting if the 
Commission desired. 


There was some discussion on the pos- 
sible disadvantages of carpeting—some 
elderly slide their feet when they walk— 
some carpeting has been suggested as being 
a possible fire hazard. 


Mr. D’Haene suggested ways that the 
tile could be used in a striping effect (in 
the event that a decision was made to go 
ahead with tile) on floors two through 
eight. An off-white color will be used in the 
units, with hallways alternating every 
other floor with yellow and green tile to 
fit the decor, 
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It was suggested by Mr. D’Haene that 
some type of “super-graphic” numbering 
could be used on the wall just opposite the 
elevator that would be both decorative and 
informative for the residenis in the build~ 
ing. 


A question was asked by Commissioners 
regarding when the paneling on the out- 
side of the building would be completed. 
It was reported that the developer was 
requested to put the panels up in one 
section instead of cutting them. The 
cutting of the panels was being done by a 
local firm. 


The time schedule for the completion of 
the building was discussed. The developer 
will not be able to turn the building over 
to the Lansing Housing Commission with- 
in a year from the Contract of Sale date 
as was stipulated because of the three 
months delay between the Contract of 
Sale and the signing of the Contract with 
the Redevelopment Department for the 
sale of the land. It is estimated that the 
building will be ready for occupancy by 
July or early August. 


The Commission will be notified as soon 
as units are completed enough for their 
inspection. , 


Commissioners inquired if there was any 
further word about a Grocery Store going 
in the ramp that is to be built. The Di- 
rector stated that he has had no report 
concerning this and that he would have to 
check with the Redevelopment Director. 
Commissioner Owen felt that the need for 
a grocery store in the area should be 
stressed or there would be great incon- 
venience for the residents in that there 
is no store within walking distance. He 
also stated that perhaps we could investi- 
gate how the elderly at Waverly-Grand 
River obtain their groceries. 


MICH. 58-7 (LaRoy Froh)—No vacan- 
cies—however, there are 6 units in the 
process of renovation as a result of several 
families moving. 


The Manager is in the process of making 
plans to inspect the units and condition the 
grass in the early spring. 


_ MICH. 58-8 (Seattered Sites} —-No vacan- 
cies 


The Project Manager is in the process of 
contacting all families urging them to 
clean up in preparation for spring. 


MICH. 58-9 (Homebuyers)—No vacan- 
cies 


The Project Managers and the Home- 
buyers Association are urging the residents 
to clean up yards and think about the 
preparation of lawns and shrubs. 
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MICH. 58-10 (South Washington Park) 
~--No vacancies 


The Building Engineer and the Director 
have been in the process of determining 
and spoting the defects which have shown 
up in the building from the winters use 
and such defects are being put into a 
communication to the developer, The 
building is guaranteed for a year after 
purchase against defect in material and/ 
or workmanship. 


There were four workers from the HUD 
Office in Detroit who visited the Lansing 
Housing Office last Wednesday, March 
10, 1971. Two of these workers were 
Engineers who were inspecting the South 
Washington Park High rise for workman- 
ship and/or quality of material. One 
worker represented Community Services 
Area and was interested in the inclusion 
of Social Services for elderly in the area 
of health, ete. The other worker rep- 
resented Management. This team generally 
had high consideration for the building 
and the management and the delivery of 
Social Services presently offered. 


Commissioner Clapp wondered if the Com- 
mission would receive a written report 
from the visitors from the HUD Office. He 
felt that a favorable report from_ this 
office would be something that could he 
publicized to off-set some of the unfavor- 
able rumors frequently heard. 


MICH. 58-11 (Proposed 100 Turnkey 
units) 


The concurrance in the selection of King- 
Holman for 48 units of scattered sites and 
Mateer-Pentecost for 52 units of multi- 
housing units was received from the Detroit 
Office. A meeting was held with King- 
Holman, Mateer-Pentecost, with the Archi- 
tectual Representative and the Director 
present. The purpose of this meeting was 
to have an understanding of what the 
original proposal submitted by the two 
aforementioned companies contained. 


Mr. D’Haene, Architectual Inspector re- 
ported on the meeting held with Mateer- 
Pentecost and King-Holman regarding pro- 
posals submitted by the above companies to 
build 100 units of Turnkey Housing. The 
developers were instructed to use at least 
% inch plywood for roof sheathing, 245 
weight stickdown shingles as a minimum, 
a larger window in the kitchen-dining area, 
separate double entries in the townhouses, 
provide more wall space between picture 
window and door to allow more wall stabili- 
ty and room for draperies, install expansion 
joints in forward poured concrete walls 
and reinforced cross wall connections where 
applicable, allow the architect to inspect 
waterproofing before back-filling, avoid use 
of all aluminum panels under windows, 
substituting decorative back panels and 
provide at least 150% parking in town- 
house parking lots and the color coding of 
units as approved by Architect. 
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By way of information, a letter was sent 
to Mr. Ray Guernsey, Director of Plann- 
ing, informing him of some long range 
possibilities regarding the fulfillment of 
housing needs for low-income families. The 
following plan was broadly described. 


1. Complete the 154 units presently begun 
or planned for by the Lansing Housing 
Commission. 


2. Request from HUD the restoration to 
the Lansing Housing Commission of the 
100 units of low-income Program Reser- 
vations deleted last year. 


8. Give consideration to new and novel 
ways of production of low-income hous- 
ing units by leasing, acquisition of 
renovated units and by other means 
under study. 


4. To study, investigate and proceed with 
plans to incorporate townships, incorpor- 
ated villages in the county, the total 
county, and other Tri-county areas into 
some form of formal or informal ar- 
rangement allowing a larger geographic 
district dedicated to planning building 
and management of housing units for 
low-income families. 


In this regard, Mr. Paul Freel, an 
employee of the Tri-County Regional Plan- 
ning Committee was interviewed in regard 
to housing needs in the tri-county area, The 
Director was informed that the Tri-county 
Regional Planning Committee was doing 
a study to determine the housing needs in 
the region, The group is doing the study 
under contract for the Systems Research, 
Inc, in preparation to developing a housing 
needs model. The purpose of this is not 
only to project housing needs for 1 or 5 
years, but to open up a continuing informa- 
tion type system, 


The Director attempted to relay to Mr. 
Freel what the Lansing Housing Commis- 
sion had done within the City of Lansing 
regarding the building of units for low- 
income families, 


The Director reported also, the scarcity 
of building sites available at a cost that 
HUD would allow in the City for such 
building units. Mr. Freel was also told the 
advantages of going to a larger geographi- 
cal base to provide housing for low-income 
families in the total area, 


The Director relayed to Mr. Freel the 
past trend of low-income families living 
in the tri-county area moving to the City 
for a long enovgh period to establish a 
residence and in the process, procure a 
public housing unit. Since the Supreme 
Court decided to elimimate residency re- 
quirements based upon a designated amount 
of time low-income families can move into 
the City and become eligible immediately 
for public housing. Indirectly, the Lansing 
Housing Commission has provided a hous- 
ing resource for poorer families for several] 
of the counties by virtue of families moving 
from such counties under various circum- 
stances into Public Housing. 
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The Director stated that he tried to point 
out that there are many sub-standard 
dwelling units in each of the surround- 
ing counties occupied by low-income famil- 
ies that could be eliminated in the establish- 
ment and enforcement of stiffer building 
code regulations, and therefore, upgrading 
or the elimination of such housing. 


Commissioner Clapp stated that there 
ought to be formulated a  Lansing- 
Metropolitan Housing Area, Inc. and make 
it a non-profit government Housing Au- 
thority. A decision should be made of what 
areas would make up the natural soci- 
alogical boundry of Lansing. Commissioners 
felt there should be a logical way of study- 
ing the matter and getting it going, and 
that perhaps some legislation may be 
needed, 










Drain and sewer problems that may occur 
were discussed. Commissioner Clapp also 


The April 6, 1971 meeting of the Lansing 
Housing Commission was called to order by 
President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen, Riley, Silker—5, 


Absent: None. 


_The Minutes of the previous meeting were 
discussed and approved as printed. 


COMMUNICATIONS 


1. Letter from Dr. Arselia Sehler, Chair- 
man, Ad Hoe Housing Committee for 
the handicapped. Read and discussed. 


DIRECTOR’S REPORT 
Mich. 58-1 (Leased Housing) 


Inquiry has been made regarding con- 
struction cost of a 2 bedroom unit in prep- 
aration to the development of a new 
subsidy figure for Leased Housing. To date 
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stated that the Commission ought to en- 
courage the Director and the Planning De- 
partment to further study all possibilities. 


REPORT OF COMMITTEES 


The Personnel Committee reported on 
meetings held with two applicants for the 
position of Account Clerk IV-B, and the 
subsequent hiring of Mr. Leon Buysse for 
the position. 


The meeting was adjourned. 


Respectfully submitted, 


MARCELL B. ELLIOTT, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, April 6, 1971 





the Department of Housing and Urban 
Development has not supplied the requested 
material. 


_MICH. 68-2 (Mt. Vernon Park)—2 Vacan- 
cles 


The husband of a tenant was shot in the 
apartment leased to a tenant at Mt. Vernon 
Park. The couple had been estranged and 
in the process of reconciliation. In fact, 
the husband had made an appointment to 
sign a new lease as head of the household. 
No arrests have been reported to date. 


On April 3, 1971, there was fire at the 
project in one of the units. There is 
damage to some joists and wiring in the NE 
corner of the basement. The cause of the 
fire is under investigation by the Fire 
Marshall. 


MICH. 658-3 (Hildabrandt Park)—2 
Vacancies 


The Manager is preparing the final 
punch-out list to be submitted to the de- 
veloper. The Building Department ordered 
some sidewalks replaced last fall, but 
weather was too bad so repairs are to be 
made in the spring. 
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North American Van Lines Claims that 
a portion of the south line fence at Hilda- 
brandt is on their property, Alco Universal, 
Inc. was contacted and they in turn con- 
tacted Mr, Fred White, surveyor. The 
DeWitt Fence Company informed the Di- 
rector that his crew used stakes furnished 
by Alco to determine the location of the 
fence. He further stated that as soon as 
the weather permitted, his crew would 
recheck the location of the fence against the 
line stakes. 


MICH. 58-4 (Acquisition)—-No Vacancies 


The final unit will be purchased as soon 
as side walks can be poured and yard sod- 
ded. 


Commissioner Riley stated that he saw a 
“Offered for sale’? sign in front of the 
unit being completed by Tri-Built Construc- 
tion Co. for the Acquisition Program. 


MICH. 58-5 (54 units to be built by Mul- 
der and Sons) 


On April 2, 1971, the Contract of Sale 
documents were signed by the President 
and delivered to the Department of Hous- 
ing and Urban Development in the after- 
noon, Mr. Frank Caliendo was not available 
to officially receive these documents so Mr. 
Schmidt was given the documents with an 
explanation. Mr. Caliendo is to be off for 
this week, therefore, it is likely that the 
above-mentioned documents will not not be 
processed until] some time next week. 


Mr. Mulder will have units to turn over 
to the Lansing Housing Commission within 
5 or 6 weeks, Therefore, it becomes es- 
sential that the Contract of Sale documents 
be processed and the necessary funds re- 
ceived to buy the first phase from Mr. 
Mulder. 


Mr. Mulder was in the office complaining 
about his being unable to find the necessary 
building sites to complete the 54 units. 
His contention was that the Lansing Hous- 
ing Commission had submitted to him 
certain buildings sites, which during the 
interim of time between the receiving of 
proposals and now, he has lost. The Di- 
rector quoted from the “Invitation To 
Submit a Development Proposal’, (A-2) 
“The successful developer upon execution of 
the Contract of Sale will purchase the sites 
now controlled by the Lansing Housing 
Commission. In the event that site options 
reach expiration prior to the Contract of 
Sale, the developer will agree at his expense 
to obtain new or extended options or 
purchase the sites in question’’. 


Mr. Mike Harrold, Planning Department, 
also reported that the developer was having 
trouble finding his 54 lots and that the 
Planning Department has been trying to 
help him find lots. Some of the lots found 
so far, are up for approval by Planning 
Staff and Planning Board. 
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Commissioner Sliker inquired if there 
had originally been 54 lots available to the 
developer and were they all cleared by the 
Planning Department and Staff. 


Mr. Harrold stated that there had been. 
It was stated that some of the lots were 
lost because of the long period of time 
between when they were first optioned and 
now. Some of the lots the developer either 
could not use or preferred not to use. 


Commissioner Riley stated that he was 
concerned that there would be an attempt 
to jockey some lots around and get the 
Commission to take other lots. 


The Director reported that the developer 
had asked for permission to utilize the sites 
controlled by the Lansing Housing Com- 
mission before the Contract of Sale was 
signed in order that he could take ad- 
vantage of lower construction costs. The 
developer was informed that if he choose 
to build before he had a Contract of Sale, 
he would do it at his own risk. The Di- 
rector does not feel any responsibility for 
further helping the developer to find and/ 
or acquire added lots. However, he said, 
the office stands ready to be of whatever 
help we can in helping the developer to 
be able to complete this project. 


The Director stated that the Contract 
of Sale is set up for delivery of housing 
units in 11 phases—with specific amounts 
in each phase. 


A Commissioner asked about the per- 
missibility of sump-pump being used in the 
units, The Director stated that he would 
advise against the use of sump-pumps in 
more than one or two units. 


A meeting was held with the developer, 
Mr. Letts and Mr. Petross of the Human 
Relations Department and the Director to 
give consideration to Equal Opportunity 
for the employees of Mr. Mulder and the 
Affirmative Action Plan which he is to 
submit to encourage minority contractors 
and/or apprentices, Journeymen and trades- 
men to participate in the building of the 
above-mentioned units. Another meeting 
is scheduled for April 15, 1971 to further 
explain the Equal Opportunity and the 
Affirmative Action Plan to some of the 
sub-Contractors and /or tradesmen as to 
the requirements of Title 6 in this regard. 


MICH. 58-6 (Jonia-“Seymour Elderly 
High Rise) 


Upon communication with Building 
System Housing Corporation, a report was 
sent to the Director regarding the Emer- 
gency Alarm System costs and credit given 
to the Housing Commission for replacement 
of a larger engine generator which was not 
required by local codes, and a list, by areas, 
of costs to install carpeting through-out the 
building. 


Building Systems Housing Corporation 
will be asked for samples of the carpeting 
offered, regarding color and quality and 
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these samples will be presented to the Lan- 
sing Housing Commission for consideration. 
At this point, it would appear that there is 
money enough in the Contingency Fund 
to take care of the extra expense of hiring 
a Architectual Inspector, installing of an 
emergency alarm system and the carpeting 
of various areas including corridors, lobbies, 
lounges and office space, 














































Mr. D’Haene, the Architectual Inspector 
brought in examples of screening that could 
be used in the Efficiency units to separate 
the sleeping area from the living area. He 
explained that this sereening could be easily 
moved if the tenants did not need it. 


Commissioner Sliker asked if this screen- 
ing would meet the code and was informed 
that it would. 


Examples of the supergraphic number- 
ing were shown to Commissioners. 


Mr. D’Haene was asked about the colors 
to be used in the units. He stated that 
“off-white” would be used in the units 
because of the differences in furniture 
colors of the various tenants. Colors in the 
halls would depend upon the carpeting and/ 
or tile, He stated that samples of colors 
would be brought in to the Commission for 
their consideration. 


The time schedule for the building to be 
completed was discussed. Originally, the 
target date was the last of May, but has 
been tentively set for June or July. 


MICH. 58-7 (LaRoy Froh)—3 Vacancies 


A complaint has been received from 
Mayor Pro-Tem Louis Adado and a citizen 
regarding trespassing of certain persons 
allegedly from the project. The Director 
met with the Councilman and the citizen 
and later Mrs. Winans (Community Ser- 
vices Coordinator) met with the citizen. 
Reports have been written and we expect 
to have another meeting with the parties 
involved to determine future means of 
correcting the above charges. It was sug- 
gested that photographs be taken of the 
Persons involved in the trespassing and the 
same he given to the Lansing Housing 
Office. Persons identified as residents of 
La Roy Froh will be called on in some 
instances Violation Notices will be given if 
acts of trespassing are not curbed. The 
Resident Council will request that the 
residents respect property rights and show 
courtesy to others. Information in ‘the 
nature of educational activities, directives 
and communications regarding property 
rights will be published in the News Letter, 


_MICH. 58-8 (Scattered Sites)—No Vacan- 
icles 


Mich. 58-9 (Homebuyers)—-1 Vacancy 
One family was unable to make the pay- 


ents to the Lansing Housing Commission. 
fter considerable consideration was given 
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to this family, which included an extension 
of time to pay, the family was asked to 
move. The Housing Office is in the pro- 
cess of locating another family who would 
qualify as a Homebuyer, 


MICH. 58-10 (South Washington Park) 
—No Vacancies 


A problem with maintenance personnel 
was discussed. 


MICH. 58-11 and 12 (48 units of scattered 
site and 2 family units to be built by 
King-Holman and 52 units of multi-housing 
units to be built by Mateer-Pentecost) 


On March 23, 1971, the developers, their 
Architect and the Director attended the 
first Schematic Design Conference for the 
above-mentioned units. Some changes were 
incorporated into the design, topography 
and types of building material, by the 
Detroit Office. 


Mr. Hilman is in the process of tying 
down the various individual and/or 2 
family sites necessary to build the 48 units. 
The multi-housing sites have been zoned 
by Mateer-Pentecost and they are working 
on the engineering to bring it into con- 
formity with the requirements of the 
Detroit Office and the Water Resources 
Commission. 


On March 26, 1971, Pat Winans, Com- 
munity Service Coordinator; Henry Ness, 
Building Engineer for South Washington ; 
Pete Jones, from Capitol Area Compre- 
hensive Health Planning and the Director 
visited elderly highrise units in the Toledo 
Metropolitan Housing Authority. Mr. Carl 
Barrett, the Director and Mr, John Landry 
were most helpful in showing our group 
several housing projects. One project of 
special concern was known as “Vistula 
Manor’, It had a total of 164 units con- 
taining 69 efficiency units, 81 1 bedroom 
units, and 15 2 bedroom units. This facili- 
ey was a Pilot and utilized the expertise 
of the University of Toledo in its develop- 
ment. It is built on Urban Renewal land 
and has many unusual characteristics, such 
as a seat build-in at the end of each bath 
tub to permit ease of transfer from wheel 
chairs, special height commodes for trans- 
fer of wheel chair patients to the toilet, 
two grab bars around the tub 13 inches 
above the tub and the other 21 inches 
above the rim of the tub. The bathroom 
has sliding doors 36 inches wide with a 
magnetic catch rather than a lock. Again, 
such a door is designed for easy access for 
wheel chair patients. The kitchen has 
many energy saving features. All es- 
sential storage units are within easy reach 
from a sitting position. The units are hung 
low and the base cabinets have pull-outs. 
The sink is only 6 inches deep so that one 
can reach the bottom without strain or 
stress from a sitting position and other 
similar items. Other amenities of this 
building are similar to those that we have 
built into our own at South Washington 
and Jonia-Seymour. 


ation project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 





2 
3 
© 
2 
ow 
£ 
6 
a 
a 
re} 
8 
<x 


454 COUNCIL PROCEEDINGS 


Another unit of significance is called 
“Glendale Terrace’, This project is built 
to utilize the “Golden Age Village” con- 
cept. Under the sponsorship of the Honor- 
able James Rhodes, Governor of the sate 
of Ohio, this project is built on 744 acres 
of land located next to a shopping center. 
There are 100 units of housing with 50 
being one bedroom and 50 efficiencies. The 
unique point of this project is, among 
other things, its design, The units are con- 
nected tagether by a hallway which is some- 
what rectangular in shape having a rec- 
reation area at the corner of each of these 
hallways. As you can see there were 4 
recreation areas located in the above- 
mentioned manor. 


The units can empty out into a court 
yard allowing the residents the freedom of 
outdoor living or the capacity to move in- 
doors in inclement weather. Besides the 
above-mentioned items there is a clinic 
which is supervised by the Department 
of Mental Health, State of Ohio, employ- 
ing a full time nurse. The facility has 
dentists, doctors’, Podiatrists’ offices and 
an examining room. In this facility as in 
all public housing in Lucas County, there 
is a full time Caseworker working from the 
Department of Social Services. 


There is a kitchen and a dining area 
where residents of this housing project may 
be provided lunch and dinner for $30.00 
per person per month, Lunch only for 
$17.60 per person per month; dinner only 
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for $17.50 per person per month, etc. If 
a resident desires, they may have beauty 
and barber needs provided. The ladies 
with one shampoo and hair set every two 
weeks, two permanent waves per year and 
a hair cut once a month. The men receive 
one hair cut every three weeks. This 
package cost $15.00 per person per month. 


As a matter of information, under the 
Toledo Metropolitan Housing Authority, 
there are 2,668 units in management and 
there are approximately 1,500 units in 
development and/or construction. General- 
ly speaking, many of the managerial pro- 
cedures were similar to our own with the 
exception in particular, with information 
requirements for elderly and/or handicapp- 
ed applicants. We are using the informa- 
tion received from this trip to improve our 
own managerial functions. 


During our trip in Toledo, we made note 
of partitions that are open on the ends 
but extend from the floor to the ceiling, 
were being used satisfactorily in efficiency 
units. 


After discussion, the meeting was ad- 
journed. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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The meeting was called to order by 
President English, 


Present: English, McFall, Hewes, Fletch- 
er, Swathwood—5. 


Absent: Kowalski, Powers Semerly—3. 


Also present as guests were Mr, and Mrs. 
Howard Baker, President of Greater Lan- 
sing Publinx Association, and Mr. Gene 
Platte, Youth for Christ Organization, and 
Mr. James Hornberger, Owner-operator of 
Indian Hills Golf Course. 


The minutes of the meeting held March 
10, 1971 were approved as written. 


COMMUNICATIONS 


Request from Greater Lansing Youth 
for Christ organization to use Frances 
Park pavilion on April 17, 1971. 


By The Parks Committee: 


That the request be granted for the 
Greater Lansing Youth for Christ organiza- 
tion to use Frances Park pavilion from 
4:00 P.M. to 8:30—10: P.M. on April 17, 
1971, as a terminating point for their 
annual scavanger hunt called the ‘Wild 
Goose Chase.” 


Carried. 
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The appeal is denied. The concurring 
vote of six members of the Board shall be 
necessary to reverse any order, requirement, 
decision or determination of the Building 
Commissioner or to decide in favor of the 
applicant on any matter upon which it is 
required to pass under this chapter (36-12 
of the Zoning Ordinance) or to effect any 
variation in this chapter. 


No. 1844 


This appeal is being re-submitted to the 
Board for reconsideration on the size of the 
sign, upon the premises known as 6438 
South Pennsylvania. The appeal] was grant- 
ed by the Board of Zoning Appeals Feb- 
ruary 11, 1971 which limited the size of 
the sign to 6 square feet. 


Mr. Vern Fountain explained that al- 
though the Board had already passed this 
petition it was necessary to bring it before 
the Board again for consideration of the 
size of the sign. The applicant has sub- 
mitted a plan for a larger sign. 


Motion by Gaus, supported by Trier- 
weiler, that the request for the larger 


MAY 24, 1971 


sign be approved with the same set back 
as required by the Board February 11, 
1971 which is 25 feet from the right-of- 
way line of Pennsylvania Avenue. 


The Board found based on testimony and 
evidence that the size of the proposed sign 
would be in keeping with the intent of the 
proposed Zoning Code, and would not be 
out of character with the area. 


Motion carried by unanimous approval. 


Motion by Gaus supported by Trierweiler 
that the minutes from the February 11, 1971 
meeting of the Board of Zoning Appeals 
be approved as printed. 


Motion carried by unanimous approval. 


Meeting adjourned at 8:10 P.M. 
Respectfully submitted, 
RAYMOND C. GUERNSEY, 


Secretary 
Board of Zoning Appeals. 
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The April 6, 1971 meeting of the Lansing 
Housing Commission was called to order 
by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen Riley, Sliker—5. 


Absent: None. 


The minutes of the previous meeting 
were discussed and approved as printed. 


COMMUNICATIONS 


1. Letter from Dr. Arselia Sehler, Cair- 
man, Ad Hoc Housing Committee for the 
handicapped. Read and discussed. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


Inquiry has been made regarding con- 
struction cost of a 2 bedroom unit in 


preparation to the development of a new 
subsidy figure for Leased Housing. To date 
in Department of Housing and Urban De- 
velopment has not supplied the requested 
material. 


MICH. 58-2 (Mt. Vernon Park)—-2 
Vacancies 


The husband of a tenant was shot in the 
apartment leased to a tenant at Mt. Vernon 
Park. The couple had been estranged and 
in the process of reconciliation. In fact, 
the husband had made an appointment to 
sign a new lease as head of the household. 
No arrests have been reported to date. 


On April 3, 1971, there was a fire at the 
project in one of the units. There is damage 
to some joists and wiring in the NE corner 
of the basement. The cause of the fire is 
under investigation by the Fire Marshall, 


_MICH, 58-3 (Hildabrant Park)—2 Vacan- 
cles 
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The Manager is preparing the final 
punch-out list to be submitted to the de- 
veloper. The Building Department ordered 
some sidewalks replaced last fall, but 
weather was too bad so repairs are to be 
made in the spring. 


North American Van Lines claims that 
a portion of the south line fence at Hilda- 
brandt is on their property. Alco Uni- 
versal, Inc. was contacted and they in turn 
contacted Mr. Fred White, Surveyor. The 
DeWitt Fence Company informed the Di- 
rector that his crew used stakes furnished 
by Alco to determine the location of the 
fence. He further stated that as soon as 
the weather permitted, his crew would re- 
check the location of the fence against 
the line stakes, 


_ MICH. 58-4 (Acquisition)—No Vacan- 
cies 


The fina] unit will be purchased as soon 
as side walks can be poured and yard sod- 
ded. 


Commissioner Riley stated that he saw 
a “Offered for sale” sign in front of the 
unit being completed by Tri-Built Con- 
struction Co, for the Acquisition Program. 


MICH. 58-5 (54 units to be built by 
Mulder and Sons) 


On April 2, 1971 the Contract of Sale 
documents were signed by the President 
and delivered to the Department of Hous- 
ing and Urban Development in the after- 
noon, Mr, Frank Caliendo was not availa- 
ble to officially receive these documents so 
Mr, Schmidt was given the documents with 
an explanation. Mr. Caliendo is to be 
off for this week, therefore, it is likely that 
the above-mentioned documents will not be 
processed until] some time next week. 


Mr. Mulder will have units to turn over 
to the Lansing Housing Commission with- 
in 6 or 6 weeks. Therefore, it becomes 
essential that the Contract of Sale docu- 
ments be processed and the necessary funds 
received to buy the first phase from Mr. 
Mulder. 


Mr. Mulder was in the office complaining 
about his being unable to find the necessary 
building sites to complete the 54 units. His 
contention was that the Lansing Housing 
Commission had submitted to him certain 
building sites, which during the interim of 
time between the receiving of proposals 
and now, he has lost. The Director quoted 
from the “Invitation To Submit a De- 
evelopment Proposal’, (A-2) “The suc- 
cessful developer upon execution of the 
Contract of Sale will purchase the sites 
now controlled by the Lansing Housing 
Commission. In the event that site options 
reach expiration prior to the Contract of 
Sale, the developer will+ agree at his ex- 
pense to obtain new or extended options or 
purchase the sites in question’’. 
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Mr. Mike Harrold, Planning Department, 
also reported that the developer was having 
trouble finding his 54 lots and that the 
Planning Department has been trying to 
help him find lots, Some of the lots found 
so far, are up for approval by Planning 
Staff and Planning Board, 


Commissioner Sliker inquired if there 
had originally been 54 lots available to 
the developer and were they all cleared 
by the Planning Department and Staff. 


Mr. Harrold stated that there had been. 
It was stated that some of the lots were 
lost because of the long period of time be- 
tween when they were first optioned and 
now. Some of the lots the developer either 
could not use or preferred not to use, 


Commissioner Riley stated that he was 
concerned that there would be an attempt 
to Jockey some lots around and get the 
Commission to take other lots. 


The Director reported that the developer 
had asked for permission to utilize the sites 
controlled by the Lansing Housing Com- 
mission before the Contract of Sale was 
signed in order that he could take advant- 
age of lower construction costs. The de- 
veloper was informed that if he choose to 
build before he had a Contract of Sale, he 
would do it at his own risk. The Director 
does not feel any responsibility for further 
helping the developer to find and/or 
acquire added lots. However, he said, the 
office stands ready to be of whatever help 
we ean in helping the developer to be able 
to complete this project. 


The Director stated that the Contract of 
Sale is set up for delivery of housing units 
in 11 phase—with specific amounts in each 
phase, 


A Commissioner asked about the per- 
missibility of sump-pumps being used in 
the units. The Director stated that he 
would advise against the use of sump- 
pumps in more than one or two units. 


A meeting was held with the developer, 
Mr. Letts and Mr. Petross of the Human 
Relations Department and the Director to 
give consideration to Equal Opportunity for 
the employees of Mr. Mulder and the Af- 
firmative Action Plan which he is to sub- 
mit to encourage minority contractors and/ 
or apprentices, Journeymen and_ trades- 
men to participate in the building of the 
above-mentioned units. Another meeting is 
scheduled for April 15, 1971 to further ex- 
plain the Equal] Opportunity and the af- 
firmative Action Plan to some of the Sub- 
Contractors and/or tradesmen as to the re- 
quirements of title 6 in this regard. 


MICH. 58-6 (Ionia-Seymour Elderly 
high Rise) 


Upon communication with Building Sys- 
tems Housing Corporation, a report was 
sent to the Director regarding the Emer- 
gency Alarm System costs and credit given 
to the Housing Commission for replace- 
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ment of a larger engine generator which 
was not required by local codes, and a 
list, by areas, of costs to install carpeting 
through-out the building. 


Building Systems Housing Corporation 
will be asked for samples of the carpeting 
offered, regarding color and quality and 
these samples will be presented to the Lan- 
sing Housing Commission for consideration. 
At this point, it would appear that there 
is money enough in the Contingency Fund 
to take care of the extra expense of hiring 
a Architectual Inspector, imstalling of 
an emergency alarm system and the carpet- 
ing of various areas including corridors, 
lobbies lounges and office space. 


Mr, D’Haene, the Architectual Inspector 
brought in examples of sereening that could 
be used in the Efficiency units to separate 
the sleeping area from the living area. 
He explained that this screening could be 
easily moved if the tenants did not need it. 


Commissioner Sliker asked if this sereen- 
ing would meet the code and was informed 
that it would. 


_ Examples of the supergraphic number- 
ing were shown to Commissioners. 


Mr. D’Haene was asked about the colors 
to be used in the units. He stated that 
“Offwhite’’ would be used in the units be- 
cause of the differences in furniture colors 
of the various tenants, Colors in the halls 
would depend upon the carpeting and/or 
tile. He stated that samples of colors 
would be brought in to the Commission 
for their consideration. 


The time schedule for the building to be 
completed was discussed. Originally, the 
target date was the last of May, but has 
been tentively set for June or July. 


MICH. 58-7 (LaRoy Froh)-—-3 Vacancies 


A complaint has been received from 
Mayor Pro-Tem Louis Adado and a 
citizen regarding trespassing of certain 
persons allegedly from the project. The 
Director met with the Councilman and the 
citizen and later Mrs. Winans (Community 
Services Coordinator) met with the citizen. 
Reports have been written and we expect 
to have another meeting with the parties 
involved to determine future means of 
correcting the above charges. It was sug- 
gested that photographs be taken of the 
persons involved in the trespassing and 
the same be given to the Lansing Housing 
Office. Persons identified as residents of 
LaRoy Froh will be called on in some 
instances Violation Notices will be given 
if acts of trespassing are not curbed. The 
Resident Council will request that the resi- 
dents respect property rights and show 
courtsey to others. Information in the 
nature of educational activities, directives 
and communications regarding property 
rights will be published in the News Letter. 


MAY 24, 1971 


_MICH. 58-8 (Scattered Sites)—No Vacan- 
cies 


MICH. 58-9 (Homebuyers)—1 Vacancy 


One family was unable to make the pay- 
ments to the Lansing Housing Commission. 
After considerable consideration was given 
to this family, which included an extension 
of time to pay, the family was asked to 
move, The Housing Office is in the process 
of locating another family who would 
qualify as a Homebuyer. 


MICH. 58-10 (South Washington Park)— 
No Vacancies 


A problem with maintenance personnel 
was discussed. 


MICH. 58-11 and 12 (48 units of scat- 
tered site and 2 family units to be built 
by King-Holman and 62 units of multi- 
housing units to be built by Mateer- 
Pentecost) 


On March 23, 1971, the developers, their 
Architect and the Director attended the 
first Schematic Design Conference for the 
above-mentioned units. Some Changes were 
incorporated into the design, topography 
and types of building material, by the 
Detroit Office. 


Mr. Holman is in the process of tying 
down the various individual and/or 2 
family sites necessary to build the 48 units. 
The multi-housing sites have been zoned by 
Mateer-Pentecost and they are working on 
the engineering to bring it into conformity 
with the requirements of the Detroit Of- 
fice and the Water Resources Commission. 


On March 26, 1971, Pat Winans, Com- 
munity Service Coordinator; Henry Ness, 
Building Engineer for South Washington ; 
Pete Jones, from Capitol Area Compre- 
hensive Health Planning and the Director 
visited elderly highrise units in the Toledo 
Metropolitan Housing Authority. Mr. Carl 
Barrett, the Director and Mr. John Landry 
were most helpful in showing our group 
several housing projects. One project of 
special concern was known as “Vistula 
Manor’. It had a total of 164 units con- 
taining 69 efficiency units 81 1 bedroom 
units, and 15 2 bedroom units, This facility 
was a Pilot and utilized the expertise of 
the University of Toledo in its develop- 
ment, It is built on Urban Renewal land 
and has many unusual characteristics, such 
as a seat built-in at the end of each bath 
tub to permit ease of transfer from wheel 
chairs, special height commodes for trans- 
fer of wheel chair patients to the toilet, 
two grab bars around the tub 13 inches 
above the tub and the other 21 inches 
above the rim of the tub. The bathroom 
has sliding doors 36 inches wide with a 
magnetic catch rather than a lock, Again, 
such a door is designed for easy access for 
wheel chair patients. The kitchen has 
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many energy saving features, All essential 
storage units are within easy reach from a 
sitting position. The units are hung low 
and the base cabinets have pull-outs, The 
sink is only 6 inches deep so that one 
ean reach the bottom without strain or 
stress from a sitting position and other 
similar items. Other amenities of this 
building are similar to those that we have 
built into our own at South Washington 
and Ionia-Seymour. 


Another unit of sigificance is called 
“Glendale Terrace”, This project is built 
to utilize the “Golden Age Village’ con- 
cept. Under the sponsorship of the Honar- 
able James Rhodes, Governor of the State 
of Ohio, this project is built on 744 acres 
of land located next to a shopping center. 
There are 100 units of housing with 50 
being one bedroom and 50 efficiencies. The 
unique point of this project is, among other 
things, its design. The units are connect- 
ed together by a hallway which is some- 
what rectangular in shape having a rec- 
reation area at the corner of each of these 
hallways. As you can see there were 4 
recreation areas located in the above- 
mentioned manor. 


The units can empty out into a court yard 
allowing the residents the freedom of out- 
door living or the capacity to move in- 
doors in inclement weather. Besides the 
above-mentioned items there is a clinic 
which is supervised by the Department of 
Mental Health, State of Ohio, employing 
a full time nurse. The facility has dentists, 
doctors’, podiatrists’ offices and an examin- 
ing room. In this facility, as in all public 
housing in Lucas County, there is a full 
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time Caseworker working from the De- 
partment of Social Services. 


There is a kitchen and a dining area 
where residents of this housing project may 
be provided lunch and dinner for $30.00 
per person per month. Lunch only for 
$17.50 per person per month; dinner only 
for $17.50 per person per month, etc. If 
a resident desires they may have beauty 
and barber needs provided. The ladies with 
one shampoo and hair set every two weeks, 
two permanent waves per year and a hair 
cut once a month. The men receive one 
hair cut every three weeks, This package 
costs $15.00 per person per month. 


As a matter of information, under the 
Toledo Metropolitan Housing Authority, 
there are 2,688 units in management and 
there are approximately 1,500 units in de- 
velopment and/or construction. Generally 
speaking, many of the managerial pro- 
cedures were similar to our own with the 
exception in particular, with information 
requirements for elderly and/or handi- 
capped applicants. We are using the in- 
formation received from this trip to im- 
prove our own managerial] functions. 


During our trip in Toledo, we made 
note of partitions that are open on _ the 
ends but extend from the floor to the ceiling, 
— being used satisfactorily in efficiency 
units, 


After discussion, the meeting was ad- 
journed. 


Respectfully submitted, 
MARCEL B. ELLIOTT, 
Secretary. 
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OF THE CITY OF LANSING 





Proceedings, May 12, 1971 





The meeting was called to order by 
President English. 


Present: English, McFall, Hewes, Kowal- 
ski, Fletcher, Swathwood, Semerly. 


Absent: Powers. Mr. Powers arrived at 
8:15 P.M. 


Also present as guests were William 
Pratt, William McCloud and Mr. Truax. 


The minutes of the meeting held April 
14, 1971, were approved as written. 


William McCloud came to appeal to the 
Park Board to do all within its power not 
to have the Arboretum Park program and 
its benefits diminished. 


Mr. Truax asked for permission to sell 
his coffee at the parks from a mobile unit. 
He would place these units at the ball fields 
and offer coffee, sandwiches and soft drinks. 
His initial request was to locate at Mar- 
shall, Quentin and Gier Parks. Board 
moved to take his request under advisement. 


Carried. 
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COMMITTEE REPORTS 


Comm, Lilly gave the report of the 
Budget Committee in regard to their meet- 
ing with the Personnel Committee of the 
Council. He stated that he felt the com- 
mittee was well received—that they did 
make some progress in that a_ half-step 
classification was approved for the Chief. 
He also stated that the committee members 
were in agreement that after the Council 
have had time to adopt their new budget, 
and work with it, that in approximately 
three months, the committee should re- 
affirm their position that the salaries of 
the four top command positions be made 
commensurate with their responsibilities. 


Chairman Lawler complimented the 
members of the Committee—Mr. Guysel- 
man and Mr. Lilly—for the fine presenta- 
tion and report made to the Council com- 
mittee, and stated that the Budget Com- 
mittee would remain intact until such time 
as a definte determination was made. 


The Chairman reported that the Awards 
and Citations ceremonies was well attend- 
ed, and stated that both Commissioner Dil- 
lingham and Capt. Young should he con- 
gratulated for their excellent work in or- 
ganizing the affair. He reported that in 
talking with the recipients of the awards 
that they were very appreciative of the 
presentations. 


Chief Husby presented the monthly report 
of Captain Richard Gleason in reference 
to his activity with the Human Relations 
Commission. 


an report was received and placed on 
file. 
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The Chief requested authorization for 
payment of overtime for personnel within 
salary classification levels III thru V 
amounting to $596.36. 


Comm. McConnell: I move that author- 
ization be granted. 


Support by Comm, Lilly. 


Carried, unanimously, 


This concluded the regular agenda for 
the board meeting. 


Councilmen Terry McKane and Roger 
May were in attendance during the board 
meeting, and at this time the Chairman 
invited them to make any remarks that 
they might wish to. 


Disscussion followed relative to the re- 
classification of the top command salaries 
of the department. 


There being no further regular business, 
the board adjourned to executive session 
to confer with Mr. John P. Todd, repre- 
sentative of the SUA Corporation. 


Respectfully submitted, 


Yovonne Groak 
Adm, Asst. 
Secretary of the Board 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, April 20, 1971 





The April 20th meeting of the Lansing 
Housing Commssion was called to order 
by Second Vice-President Hagerty. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Sliker—3. 


Absent: Commissioners Owen, Riley—2. 


Others in attendance; Mr. N.D, D’Haene 


Architectural Inspector, Mike Harrold Plan- 
ning Department. 


The minutes of the previous meeting were 
approved as printed, 


COMMUNICATIONS 


None. 
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DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 1 Vacancy 


No change from the last report. 


Commission members inquired if the Di- 
rector had heard anything about the 2 
bedroom costs—what seems to be the hold 
up. The Director replied that he has not 
been able to get a reply from Detroit even 
though he has tried repeatedly. The De- 
troit Office is still being organized and 
with just one knowledgeable person in the 
Public Housing Office, much of the work is 
being delayed. 


MICH. 58-2 (Mt. Vernon Park)—No 
Vacancy 


As a result of the April 8, 1971 fire at 
3402 N. Waverly, the Building Department 
is in the process of making recommenda- 
tions to the Housing Department in pre- 
paration to repair and renovate. 


Commissioners asked what the Building 
Department had found at the unit that 
was burned, were there any code violations, 
ete, The Director stated they were checking 
the building to find what needed to be 
done to bring the building back up to code 
after the fire. 


A redwood fence is to be constructed 
along the North line of the property to 
detour foot traffic from the gas station. 
The redwood fencing was originally sup- 
posed to be used between the elderly units 
as a sereen. However, the residents voted 
not to have the screening installed. The 
Federal Inspector concurred with the resi- 
dent’s wishes, and in consequence, the red- 
wood fencing is on the project unused. The 
Manager felt a good use of this fencing was 
to install it on the North line of the above- 
mentioned project, 


MICH. 58-3 (Hildebrandt Park)—No 
Vanacy 


A letter has been sent to the DeWitt 
Fence Company reminding the Manager of 
the necessity of determining whether the 
present fence on the South line is con- 
structed in line with the surveyor’s stakes. 
North American Van Iines reported that 
the fence on one end was on the line and 
at the other end was 114 feet on to the 
property owned by North American Van 
Limes. Fred White is the surveyor for 
both parcels and the matter is being given 
consideration. 


MICH. 58-4 (Acquisition)—No Vacancy 


The Porter Realty Company has submitt- 
ed an appraisal in preparation to the pur- 
chase of the final unit in this program. The 
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appraisal was exactly the same as the cost 
of the building. 


MICH. 58-5 (54 Units to be built by 
Mulder and Sons) 


The Contract of Sale documents are in 
Detroit being processed. Mr. Frank Cal- 
iendo was called this morning and alerted 
to the fact that we must have these docu- 
ments processed very soon, as Mr. Mulder 
has units in the final completion stage. Mr. 
Schultz has been instructed to send a 
Form 402 (Requisition for Funds) to the 
Detroit Office and this will be submitted 
with a letter indicating the need for funds 
immediately, 


A listing of lots for the third phase were 
discussed by the Commission. Commissioner 
Sliker questioned why all of the 54 lots 
couldn’t be brought before the Commis- 
sion at one time and approved instead of a 
few at a time. The Director and Mr. Har- 
rold explained that there have been 54 lots 
(or more) approved, but some of them were 
lost or proved to be unbuildable and many 
lots presented are substitutes. 


Commissioners stated that they would not 
approve any more lots without a map show- 
ing the overall view of present and future 
buildings and sites in the City. A motion 
was made by Commissioner Sliker, sup- 
ported by Commissioner Clapp to approve 
the lots before them with the understand- 
ing that no more lots would be approved 
unless they were pin-pointed on a map 
showing all past, present and future build- 
ings and sites for public housing. 


Upon roll call, the ayes and nays were as 
follows: 


Ayes: Commissioners Hagerty, Clapp, 
Sliker. 


Nays: None. 


The motion was passed. 


The Director stated that he had written 
a letter to Mr. Fine regarding the placing 
of a shopping center at Waverly Grand 
River. Commissioner Sliker reminded the 
Director that the property had been sold 
and gave him the name of the individual to 
contact, 


On April 15, 1971, a meeting was held 
regarding Equal Employment Opportunity 
art the Affirmative Action Plan for MICH. 


MICH. 58-6 (Ionia Seymour Elderly High 
Rise) 


Mr. D’Haene, Architectural Inspector 
and the Director have been working with 
the developer to work out the details re- 
garding the use of carpeting and other 
miscellaneous items. We have requisitioned 
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the necessary funds from HUD to purchase 
this building by June 30, 1971. 


Commissioners questioned the Director 
about the possibility of a store being built 
in the ramp near the highrise. The Di- 
rector stated that a grocery was being 
planned for the ramp next to the highrise, 
but there has been no decision as to when 
this ramp is to be built, The Director is 
in the process of contacting the HUD Of- 
fice to explore the possibility of one of 
the units being used for a cooperative of 
sorts to handle staple goods, ete. All effort 
would be made to examine all possibilities. 


Mr. D’Haene reported to the Commission 
that the Contractor had sent a statement 
outlining how much the costs would be for 
carpeting the building. A breakdown of 
costs were given te the Commissioners. Mr. 
D’Haene demonstrated on a floor plan the 
areas on which carpeting was to be used. 
Samples of carpeting were shown for types 
and color. Corridors would be color- 
coordinated with the color used on the fioor. 


Landscaping plans are to be shown to 
the Redevelopment Department for their 
approval, Exterior panels under the win- 
dows are being installed. 


Commissioner Sliker inquired about the 
size (width) of the screening to be used in 
the efficiency units—would they be wide 
enough to overlap or hide the bed. Mr. 
D’Haene stated that the screen would be 
more than wide enough to cover the bed on 
both sides, He stated that one could be 
ordered and installed in a unit and the Com- 
mission could inspect it. 


The layout of the laundry room was dis- 
cussed, Commissioner Sliker stated that 
the floor plan was quite different from the 
original plan and that there seemed to be 
a lot of floor space wasted. The Archi- 
tectural Inspector explained that the lay- 
out was changed because of the utility 
shafts on each floor have to meet, so the 
equipment (washers or dryers) were re- 
arranged. 


MICH, 58-7 (LaRoy Froh)—No vacancy 


MICH. 58-8 (Scattered Sites)-No Vacan- 
cy 


MICH, 58-9 (Homebuyer)—1 vacancy 


The Project Managers are in the process 
of screening the residents in the projects 
to determine what family would be eligible 
for the one vacant unit in the homebuyers 
program, 


MICH. 58-10 (South Washington Park) 
-—-No Vacancy 
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Maintenance work, housekeeping and yard 
work are under way in this project. 


MICH. 58-11 and 68-12 (48 units of 
scattered site and 2 family units to be 
built by King-Holman and 52 units of 
multi-housing units to be built by Mateer- 
Pentecost) 


Aleo Universal sent a letter, by way of 
the Mayor’s Office indicating that Mateer- 
Pentecost did not control the land on 
Aurelius Road and Whyte Street. However, 
upon investigation, it was discovered that 
Mateer-Pentecost does indeed control the 
land on Aurelius Road and Whyte Street. 


Presently, Mateer-Pentecost and King- 
Holman are either getting soil borings, 
determining water levels from the Water 
Resources Commission and/or securing 
options on individual! lots in preparation 
to the building of the above projects. 


NEW BUSINESS 


The Director introduced a_ resolution 
which requested the authorization to hire, 
legal counsel to provide expertise in the 
collection of several accounts now pend- 
ing. 


Commissioner Sliker felt that more time 
was needed to study the matter before 
adopting such a resolution, stating that 
the Commission was not aware of the 
problems and would like to be more in- 
formed before making any decisions. 


The Director stated that it was impera- 
tive that something be done as soon as 
possible, at least on a temporary basis, to 
help interpret the new tenant laws that 
affect the rulings of the court. 


After much discussion, the Commis- 
sioners asked that a report be given to 
them each month regarding the collection 
of rents, past due accounts, problems with 
collection etc. These reports are to be 
given to the Commission on either the 
first or fourth Tuesday of each month. 


The Director was authorized to acquire 
the services of a legal counsel, without 
entering into a Contract, until the resolu- 
cna presented was reworded and/or re- 
vised. 


Commissioner Sliker commented that 
the time for budget consideration was at 
hand and requested that the Commission 
members be sent the working papers of the 
ieee and the amended budget to con- 
sider. 


The meeting was adjourned. 


Respectfully submitted, 


MARCELL B. ELLIOTT, 
Secretary, 
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Proceedings, May 4, 1971 





The May 4 1971 meeting of the Lansing 
Housing Commission was called to order 
by President Owen. 


ROLL CALL 


President: Commissioners Clapp, Hager- 
ty, Owen, Riley, Sliker—5. 


Absent: None. 


The minutes of the previous meeting 
were approved as corrected. 


COMMUNICATIONS 


1. Communication from Mr. Delbert 
Peterson, Lansing Board Rental Corpora- 
tion was read, explained and discussed. 


Some Commission Members felt that the 
Board Rental Corporation was _ rescind- 
ing on their agreement in that housing is 
still needed. Other Commission members 
wanted to know why the Board Rental 
Corporation wanted out, 


The Director explained that it was be- 
cause the Lansing Board Rental Corpora- 
tion felt they were not making enough 
money, that the leased Housing subsidy 
was based on the 1966 rate and therefore 
was not adequate for today’s market. 


Commissioner Clapp felt that in certain 
cases where residents did not, for some 
reason, want to move, they should be 
allowed to stay until the lease on that 
particular house expired. 


It was moved by Commissioner Clapp 
and supported by Commissioner Riley that 
the Commission was in general agreement 
with the gradual termination of leases with 
the Lansing Board Rental Corporation. 
The Commission hoped that this gradual 
termination could be accomplished with 
no disruption. 


Upon Roll Call, the Ayes and Nays were 
as follows: 


Ayes: Commissioner Clapp, Hagerty, 
Owen, Riley, Sliker—5. 


Nays: None. 


The President declared the motion car- 
ried, 


2. Communication from Mr. Henry Ness 
requesting permission for his mother-in-law 
to move into a unit at South Washington. 


After discussion the Commission Members 
were of the general opinion that they would 
like to help Mr. Ness in this matter, but 
felt they could not grant permission for 
his mother-in-law to live in a separate 
apartment at South Washington Highrise 
in that she was a non-resident. They 
would, however, grant permission for his 
mother-in-law to live in the unit with him. 


3. A letter from Mr. Kenneth Black, 
Chairman of the Planning Board was read 
by the President regarding representation 
of the Housing Commission on the CRP 
Committee. After discussion it was con- 
cluded that the President would check with 
Mr. Spackman regarding meeting dates 
and frequency of meetings, etc. and report 
back. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing)—1 Vacancy 


The Director concurs with the recom- 
mendation of the Lansing Board Rental 
Corporation relative to the phasing out 
of units owned by the Lansing Board 
Rental Corporation. There are two reasons 
for this concurrence, 


1. In the original contract with the 
Lansing Board Rental, the Lansing Hous- 
ing Commission agreed to return the units 
in the same condition as when they were 
received. Of course, normal wear and 
tear would be allowed. The Leasing Pro- 
gram does not provide the funds to make 
such repairs, It is therefore imperative 
that Maintenance Personnel from the Hous- 
sing Office be used as there would not be 
adequate monies to hire outside contractors. 


2. It is necessary to phase the above 
mentioned units out slowly at a time when 
other units are available to relocate the 
families living therein. 


A tracer letter has been sent to Mr. 
William Whitbeck Area Director, regard- 
ing the procurement of unit cost in prepar- 
ation to changing the subsidy for Leased 
Housing. 
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MICH, 58-2 (Mt. Vernon Park)—No Vacan- 
cy 


Work is progressing in the usual man- 
ner. 


The Lansing City Council suggested that 
I request the Department of Housing and 
Urban Development to provide funds to 
build a fence South of Wilson Avenue 
between property owned by land owners 
and the newly developed park. The 
Management Section of the Department of 
Housing and Urban Development did not 
concur in this request because the fence 
would not border on property lines next to 
the Housing Project. 


MICH. 58-3 (Hildebrandt Park)—No 
Vacancy 


Work is progressing in the usual manner. 
MICH. 58-4 (Acquisition)—No Vacancy 


MICH. 58-5 (54 Units to be built by Mulder 
and Sons) 


Contract of Sale documents are likely on 
the desk of Mr. William Whitbeck, Area 
Director for his signature. Necessary funds 
are being requested immediately to pur- 
chase the first 15 units of housing built 
under this program. 


At the request of Councilman Joel 
Ferguson, the Director was asked to inquire 
of the Department of Housing and Urban 
Development as to the possibility of re- 
ceiving funds to build garages on the 4 
units of housing that are being planned 
for the Leawood Subdivision. 


A study was done of the land being pro- 
posed for public housing sites as it relates 
to units of housing that would surround 
them. This is available for each of the 
Commission Member’s consideration. Also, 
for your consideration is a staff recom- 
mendation from the Planning Staff and 
approval of the Planning Board to utilize 
the four lots for public housing use in 
the Leawood Subdivision. Attached are 
the Restrictions of the Leawood Subdivision 
and a letter from the Assistant City At- 
torney declaring that in his opinion it is 
not necessary, by law, to build a garage. 


Commissioners requested that a list of 
units being built by Mulder be sent to them. 
The Director stated that as soon as the 
list was available from Mr. Mulder and 
the Architectua]l Inspector, it would be sent 
to the Commission Members. 


MICH. 586 (Ionia-Seymour Elderly High 
Rise) 


Spandrels are being installed beneath 
the windows, This is setting off the build- 
ing architectually. Mr. D‘Haene, Arch- 
itectural Inspector, is in the process of in- 
quiring as to how the raw cement will be 
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finished on the ends of the building and on 
the mullions between the windows. 


Commissioner Owen stated that he too 
is interested in what the builder is going 
to do with the raw cement. 


Commissioner Riley inquired if the span- 
drels under the windows are obtainable 
locally just in case of damage or in case 
they fall off. He wondered if extra panels 
should not be purchased at the time they 
are ordered and stored. 


MICH. 58-7 (LaRoy Froh)—-No Vacancy 


MICH. 58-8 (Scattered Sites)—-No Vacancy 


MICH. 58-9 (Homebuyer)—- Vacancy 


Mr. Gallagher was shown this home to 
prospective Homebuyers. It will be de- 
termined by tomorrow whether or not this 
unit is taken. 


MICH. 52-10 (South Washinton Park)— 
No Vacancy 


Housekeeping details inside the build- 
ing are almost completed by the Mainten- 
ance Men, and they are in the process of 
working on the lawns, 


Alco Universal, Inc, has been informed 
that the drainage plan is inadequate. 
Recommendations have been made to in- 
stall two catch basins in the swail that 
allows the water to run from the North 
side of the building and around past the 
West side of the building. Currently, there 
are 14 defects in workmanship and/or 
material which have been reported to Alco. 
Mr. Clark and some other sub-contractor 
are in the process of making the necessary 
repairs, 


MICH. 58-11 (48 units of scattered site and 
2 family units to be built by King-Holman) 
and MICH. 58-12 (50 units of multi-housing 
units to be built by Mateer-Pentecost) 


The Director stated that as soon as lots 
had been all purchased or pinned down by 
Mateer-Pentecost and King-Holman, a map 
would be brought in with all present and 
future housing pinpointed. 


Work is progressing on schedule. 


The Director spoke of the increasing 
need for a storage garage and Maintenance 
Shop for use of the Project Managers and/ 
or Maintenance Men and equipment, A 
letter sent to the Lansing Housing Office 
from the Department of Housing and 
Urban Development approving the rental 
of 2,500 square feet of space was distribut- 
ed to the Commission members. Commis- 
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sioner Sliker was of the opinion that the 
price per foot for the rental was too high 
and requested that the Director investigate 
further, checking costs etc. with other 
available buildings. 


The Director reported that the building 
was fire safe because of a sprinkler 
system the building was secured and was 
patrolled by the Lansing Police Depart- 
ment, etc, He wil] investigate further and 
report back to the Commission. 


The following resolution was introduced 
as follows and discussed. 


RESOLUTION NO. 215 


WHERBAS, the City Attorney is usually 
exceedingly busy, and 


WHEREAS, in some instances the business 
office of the Lansing Housing Commission 
apparently needs legal counsel regarding 
the collection of rents on an immediate 
basis, and 


WHEREAS, the Federal guidelines permit 
the hiring of an outside lega] counsel, 


LET IT HEREBY BE RESOLVED that Mr. 
Bruce King be employed as a legal counsel 
to provide expertise in the collection of 
several accounts now pending. 


LET IT FURTHER BE RESOLVED, that 
the compensation to be paid Mr. King shall 
not exceed $30.00 for any one hour. 


BE IT FURTHER RESOLVED that a 
temporary Contract be entered into with 
Mr. King to cover not more than five (5) 
of the most difficult tenant accounts. 


After discussion, it was moved by Com- 
missioner Hagerty, supported by Commis- 
sioner Clapp that Resolution No, 215 he 
approved Upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—5. 


Nays: None. 


The President declared the motion car- 
ried and the resolution adopted. 


Resolution No. 216 was introduced as 
follows: 


RESOLUTION NO. 216 


Whereas, the Lansing Housing Com- 
mission is presently building an elderly 
highrise (MICH. 58-6) located at Ionia- 
Seymour Streets, and 


Whereas, the completion of this building 
has been set for June 30, 1971, and 


Whereas, a building of this type is 
mechanically complicated and requires a 
Building Engineer who has been instructed 
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and trained regarding its operational 
characteristics, and 


Whereas, the Management Section of the 
Department of Housing and Urban De- 
velopment has concurred in a request made 
by the Housing Office to establish a Build- 
ing Engineer Classification and to hire a 
qualified person to receive such training 
at a 4-2 level with a salary of $8,393.00 
per year, 


Therefore, let it be resolved that the 
Personnel Director, City of Lansing, be 
instructed by the Housing Director to 
establish the Classification of Maintenance 
Supervisor IV-B (Building Engineer) at 
a starting salary of $8,393.00 per year, and 
to instruct the Payroll Department to pay 
such a person after he has been employed. 


After discussion it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Hagerty that Resolution No. 216 be 
adopted and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—b5. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted, 


A copy of the 1971-72 Budget, which had 
been sent to the Commissioners was brought 
up for discussion. Collection, vacancy 
loss, step increases for employees and 
mileage expense were some of the points 
discussed, 


Commissioners did not feel that a resolu- 
tion was necessary at this time, in that 
the Budget had to be sent to Detroit 
(HUD Area Office) for their approval and 
consideration before coming back to the 
Commission for final approval. Commis- 
sioners felt that a resolution at that time 
would be soon enough. 


The Director alerted the Commission to 
the fact that applications for the one bed- 
room units were fewer in number than 
was needed to fill the units being built at 
the Ionia-Seymour Highrise and suggested 
ways and means to advertise the availability 
of these units for eligible persons. 


Jt was pointed out that handicapped 
persons would be housed in the Ionia Sey- 


mour Highrise but that no set percentage 
would be set aside at this time. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretray. 
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The June 15th meeting of the Lansing 
Housing Commission was called to order 
by Vice-President Riley. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Riley, Sliker—4. 


Absent: Commissioner Riley—1. 


Others in Attendance: Mr. James Blair, 
Mr. Mike Harrold, Mr. D’Haene. 


Previous to the opening the meeting, 
Mayor Graves, Mr. Robert Black, Mr. Wil- 
liam Brenke, Mr. James Giddings joined 
the Commission members for Coffee and 
Cake to honor the two departing Commis- 
sioners, Mr. Hagerty and Mr. Owen. 


The minutes of the previous meeting were 
read and discussed. Commissioner Sliker 
requested that the following sentences be 
added under MICH. 58-1 (Leased Housing) 
—“One year ago, the Commission encour- 
aged the Director to develop several Leasing 
proposals, To date, no Leasing proposal 
has been brought into our Leasing Pro- 
gram.” 


The minutes were approved with this 
addition. 


COMMUNICATIONS 
None. 


DIRECTOR’S REPORT 


The Director expressed appreciation for 
all the time and effort that Commissioner 
Hagerty and Commissioner Owen had spent 
on behalf of the Lansing Housing Com- 
mission and thanked the Commissioners 
for the fine work that they were able to 
accomplish. 


MICH. 58-1 (Leased Housing)—No Vacancy 


The Director stated that he has been in 
contact many times with Mr. Ronald 
Hatcher and others regarding the Leasing 
Program, but no concrete progress has been 
made in this area. 


MICH. 58-2 (Mt. Vernon Park)—No 
Vacancy 


The Architectural Inspector and the Di- 
rector checked this project out for defi- 
ciencies. The developer has been requested 
to make certain repairs, etc. 


MICH. 58-3 (Hildebrandt Park)—No 
Vacancy 


The Director has attended a Resident's 
Council meeting. The purpose of this 
meeting was to take up such issues as 
Security Guards and other types of sur- 
veillance which could be procurred, 


The Director reported that letters had 
been prepared to send to other Commissions 
regarding their experiences in handling 
Police surveillance in their particular city. 


MICH. 58-4 (Acquisition)—-No Vacancy 


The final unit in this program has been 
purchased, 


MICH. 58-5 (54 Units presently being built 
by Mulder and Sons) 


The following five (5) units have been 
purchased from Geert D. Mulder and Sons, 
Inc.: 3021 Delta River Drive, 2915 Delta 
River Drive, 3018 Young Street, 3210 Young 
Street, 3111 Young Street. 


Commissioner Sliker stated that she was 
very impressed with the units that they 
had toured and inquired if the Commission 
could send invitations to the Mayor, City 
Council and Planning Department to see 
these units. 


The Director stated that the developer, 
Mr. Mulder, is planning an Open House at 
one of the units and is extending invita- 
tions to Public Officials and the Commisson, 
etc, 


Commission Members felt that they would 
like to have an Open House. at about the 
same time that the Dedication Services is 
held for the Elderly Highrise. 


Several matters regarding the various 
housing units were discussed: The main 
support beam at 2915 Delta River Drive, 
the safety hazard at the unit where the 
grade drops off sharply and what could 
be done to minimize the hazards; the prob- 
lems that tenants could have because of 
the expansive yard area at some of the 
units; areas in which the tenants may 
need help. 
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Commissioner Riley stated that the houses 
have new lawns and have previously been 
watered by the builder. He wondered what 
arrangements have been made by the Hous- 
ing Office to have these lawns taken care 
of until the tenants move in. 


The Director stated that extra men had 
been hired to take care of the watering of 
these lawns until tenants assigned have 
moved in, and that meetings will be held 
with all potential tenants for these units to 
instruct and inform them of the need for 
care of the units—both inside and outside, 
the necessity of having or being able to 
obtain the proper equipment to care for 
the units, etc. He explained that some 
allowances may have to be made for ex- 
cessive water used to keep sod watered. 
Also, some yard equipment may be loaned 
out for tenant usage where necessary. 


Six more housing units will be ready the 
first week in July, Mr. D’Haene reported 
that the brick work on one of the units 
that was almost completed was quite chip- 
ped and would have to be examined quite 
carefully by the Director, the HUD Inspec- 
tor and himself before a decision to pur- 
chase this unit is made. 


MICH. 58-6 (Ionia-Seymour Elderly 
Highrise) 


Progress is continuing on this building. 


The Director stated that he and Mr. 
D’Haene had gone to Jackson to check a 
material used on a Jr. College Building 
for some six or seven years successfully, 
which could possibly be used on the raw 
concrete at the highrise. The color selected 
is a warm gray. 


There was some concern about the proper 
preparation of the cement finish. It was 
og that the wall be as smooth as pos- 
sible. 


Mr. D’Haene reported on the progress of 
the building—railings going in, the screen 
is up in one of the efficency units, floor 
tile is in, black top for the parking area is 
in and plans for the Community Services 
Coordinator’s Office has been submitted. 


The developer has a target date of June 
30th for completion. 


The Director stated that Mr. Winans is 
working on the furniture for the lounge 
areas of the building, etc. 


MICH. 58-7 (LaRoy Froh) No—Va Vacancy 
MICH. 58-8 (Scattered Sites)--No Vacancy 
MICH. 58-9 (Homebuyers)—No Vacancy 


A tenant was interviewed by the Director 
and has moved inuto the homebuyer unit 
that was previously vacant. 


MICH. 58-10 (South Washington Park)— 
No Vacancy 


Some of the Contractors are busy making 
the necessary repairs prior to the elapsing 
of the 1 year Warrantee period. 
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MICH. 58-11 (48 Units of scattered site and 
2 family units to be built by King-Hol- 
man) and 


MICH. 58-12 (52 Units of multi-housing 
units to be built by Mateer-Pentecost) 


We have a scheduled meeting for June 
17, 1971, for the Final Working Drawings 
Conference in Detroit, 


Commissioner Sliker remarked that the 
Architectural Inspector should be on the 
job before the Final Working Drawings 
Conference. The Director reported that Mr. 
D’Haene has been working without a Con- 
tract on this project, and that a Contract 
should be entered into with him if the 
Commission desires to use his services on 
this project. 


A “Working” copy of a new lease was 
distributed to Commission Members and 
various points were discussed, such as: 


Difference between old and new lease. 


Security Deposit—how often it has had 
to be used, is it enough, should we collect 
a deposit at all, the problems involved since 
the new Legislation requires each security 
deposit to draw interest, etc. 


A copy of the lease has been sent to the 
City Attorney for legal determination and 
will be brought back before the Commission 
when more finalized. 


The next Regular Meeting of the Com- 
mission is scheduled for July 6, 1971. The 
Director pointed out that the Commission 
By-Laws state that the Annual Meeting of 
the Commission shall be the second Tuesday 
of July at which time the Officers of the 
Commission are elected. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commissioner 
Hagerty, that the next Regular Meeting of 
the Commission would be the 2nd Tuesday 
of the month of July, and will combine the 
presently scheduled meeting of July 6. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Riley, Sliker—4. 


Nays: None. 


The Vice President thereupon declared 
the motion carried. 


The necessity for a Contract to be signed 
for Architectural Inspection was discussed. 
The Commission stated that the present 
Architectural Inspector has been quite satis- 
factory and a Contract should be signed 
with him for Architectural Inspection for 
MICH. 58-11 and MICH. 58-12. 


It was moved by Commissioner Clapp, 
supported by Commissioner Hagerty, that 
the Director be authorized to prepare and 
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sign the necessary documents to hire the 
services of Mr. N. D’Haene as Architectural 
inereciae for MICH. 58-11 and MICH. 
58-12. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Riley, Sliker—4, 


Nays: None. 


The Vice-President thereupon declared 
the motion carried. 


Mr. Mike Harrold, Planning Department, 
presented three lots on Northrup Street 
which the developer had requested be ex- 
changed for three alternate lots across the 
road, These lots are being considered by 
the Planning Board for approval or dis- 
approval this week. Mr. Harrold and the 
Director explained that the alternate lots 
were as good or better than the ones pre- 
viously approved and that they were a 
part of a section of land owned by the de- 
veloper that he will plat and build on in 
the future. 
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After discussion, it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Hagerty, that the Housing Commis- 
sion accept the new proposed sites, and 
upon roll call, the Ayes and Nays were as 
follows : 


Ayes: Commissioners Clapp, Hagerty, 
Riley—3. 


Nays: Commissioner Sliker—1. 


(Commissioner Sliker stated that her ob- 
jection was that the area had not yet been 
platted and no determination could be 
made regarding the density of the area. 


The Vice-President declared the motion 
carried, 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B, ELLIOTT, 
Secretary. 
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May 13, 1971 
Court Room #1, 7:30 P.M. 
6th Floor, City Hall 


The meeting was called to order at 7:30 
P.M. by Chairman Houck. 


ROLL CALL 


Present: Gafner, Gaus, Houck, Kelley, 
McComb, Rendon, Taylor—T. 


Excused Absence: Trierweiler—t. 


HEARINGS 
No. 1832 


Mrs, James Baldwin was present to speak 
on behalf of her appeal to construct an 
entrance (enclosed) which will extend into 
the required front yard eight feet, upon 
the premises known as 114 Clifford Street. 
This is contrary to Section 36-45 (4) of 


the Zoning Ordinance which requires a 
front yard of 18 feet as established by 40% 
of the developed frontage. 


Mrs. Baldwin had nothing to add to her 
appeal. 


Motion by Gaus, supported by McComb, 
that appeal No, 1832 be granted under Sec- 
tion 36-12 (6) of the Zoning Ordinance. 


The Board found based on _ testimony 
and evidence, that front porch enclosures 
are common on this street and in the sur- 
rounding area, and that the change would 
not seriously affect any of the adjoining 
property or the general welfare. The Board 
believes that this change is in keeping with 
the genral intent of the Zoning Code. 


Motion carried by unanimous approval. 


No. 1853 


No one was present to speak on behalf 
of Everette West’s appeal to construct an 
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be taken in Circuit Court, 


Mr. Gaus recommended that Mr. Beneicke 
provide some sort of screening between 
his lot and Mr. Vanecek’s lot. 


Mr. Beneicke stated that he would work 
with Mr. Vanecek to see what could be 
done, 
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Meeting adjourned at 6:05 P.M. 


Respectfully submitted, 


RAYMOND C. GUERNSEY, 
Secretary, 
Board of Zoning Appeals. 
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The July 18th meeting of the Lansing 
Housing Commission was called to order 
by Vice-President Riley. 


ROLL CALL 


Present: Commissioners Bates, Blair, 
Clapp, Riley, Sliker—5. 


Absent: None, 


Visitors: Mr. James Hart, Mr, Robert 
Chittenden, Mr. Ronald Hatcher, Mr. Mel- 
vin McCorkle, Mr. Johnnie Davis. 


The minutes of the previous meeting were 
approved as printed, 


It was announced that this was the An- 
nual Meeting of the Commission, at which 
time the election of Officers would take 
place for the coming year. 


COMMUNICATIONS 


None. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


62 units remain in the program. The 
Director has been in contact with Mr. 
Ronald Hatcher regarding the Leased Hous- 
ing Program on several occasions, with 
several different plans. However, to date, 
no program has materialized to provide 
additional Leased Housing units and/or a 
higher subsidy for the Leased Housing Pro- 
gram. 


The Director has written several times 
asking for a new unit cost for a 2 bed- 
room unit in this area, but has not received 
a reply. In fact, on several visits to 
Detroit, the Director has attempted to find 
the material asked for above. 


After consultation with Mr. Hatcher last 
week, he suggested that it may be possible 
within the foreseeable future to acquire an 
Annual Contributions Contract from HUD 
through the State Housing Authority. If 
this were allowable, then housing units 
could be leased outside the Municipality, 
in that no Cooperation Agreement would 
be necessary with the local political entity 
where such houses were to be built outside 
the City. The State of Michigan Housing 
Authority would then enter into a Con- 
tractural Agreement with the Lansing 
Housing Commission to manage such units. 


The Director is suggesting that the Com- 
mission authorize him to request the final 
100 units of housing in the Program Reser- 
vation to be used for Leased Housing pur- 
poses. If the Program Reservations could 
be turned into Leased Housing, the problem 
of finding sites for housing units would not 
be as great as in Conventional Turnkey con- 
struction. Further than this, the Council 
would, perhaps,, be more sympathetic to the 
development of Leased Housing which has 
a regular tax base. The above is a request 
presented to the Commission for its dis- 
cussion and deliberation. 


Mr. Ronald Hatcher was presented to 
the Commission and suggested ways that 
the Commission could utilize leased hous- 
ing in its program. 


Mr. Hatcher stated that in the new ap- 
propriation coming out of Congress, 30% 
of all allocations for public housing are 
slated to be allocated to Leased Housing. 
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Under this new Leased Housing Program 
all units will be new construction and the 
various Commissions would have to adver- 
tise for builders or developers. He stated 
that there are completely new directives 
coming out concerning this new program, 
and no funds are available as yet to im- 
plement this Leased Housing Program, but 
felt that the Commission should make ap- 
plication for Leased Housing Reservations— 
should have a resolution passed by the City 
Council and the Commission to apply for 
Leased Housing Reservations, and should 
work up a feasibility of needs and of 
bedroom sizes. 


When asked about the type of units that 
his company could build for a leasing pro- 
gram, Mr, Hatcher was of the opinion that 
the financial situation at present would not 
allow single housing units—but would have 
to be some type of townhouse units. 


Commissioners replied that they do not 
want 100 units on a site or even 20 to 40 
units on sites throughout the city if at all 
possible. 


Commissioner Riley stated that the Com- 
mission is definitely interested in more 
housing, but should give a more minute 
study and have more details at this point. 


Mr. Hatcher felt that a detailed study on 
his part would take a great deal of time 
and work and did not feel that it would 
be justified at this point, since the Com- 
mission must advertise for developers and 
he may not be the one chosen. 


The problems with the existing Leased 
Housing Program with the 1966 unit costs 
were discussed. 


The Commissioners encourage the Direc- 
tor to find ways and means that housing 
units can be obtained through the Leasing 
Program along with feasibility and need 
studies necessary for the submission of an 
Application. 


MICH. 58-2 (Mt. Vernon Park) 

MICH. 58-3 (Hildebrandt Park) 

MICH. 58-4 (Acquisition) 

MICH. 58-7 (LaRoy Froh) 

MICH. 58-8 (Scattered Sites) 

MICH. 58-9 (Homebuyers) 

MICH. 58-10 (S. Washington Park High- 


rise) 


Each project is in the process of recon- 
ditioning the lawns, summer cleaning of 
buildings and other maintenance functions 
taking place, 
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MICH. 58-5 (54 Units presently being built 
by Mulder and Sons) 


The following five (5) units have been 
added to this project since the closing on 
July 8, 1971: 


3309 Westmont—4 bedroom 
3315 Westmont—4 bedroom 
429 Community—4 bedroom 
5800 Durwell—3 bedroom 

5716 Haag Rd.—3 bedroom 


MICH. 58-6 (Ionia-Seymour Elderly High- 
rise) 


At this writing, the purchase of the High- 
rise building is being held up by the absence 
of a Certificate of Occupancy which re- 
quires the Final Inspection from Building, 
Plumbing, Electrical, Heating Inspectors. 
The Plumbing has received the final check 
out and was acceptable. The electrical and 
heating still remain to receive the Final 
Inspection. 


In regard to this building, I was in 
contact with Mr. Riley about the rough- 
ness of the concrete underneath the painted 
surface where the floor joins with the 
perpendicular walls. I have indicated to 
the company that the Housing Office was 
not completely satisfied with the prepara- 
tion of the exposed concrete surface prior 
to the final finish which has been applied. 
Commissioner Riley reported that he had 
spoken to Mr. Six, Construction Engineer, 
eoncerning the roughness and found that 
nothing much can be done. 


MICH. 58-11 (48 units of scattered site and 
2-family units to be built by King-Hol- 
man) and 


MICH. 58-12 (52 units of multi-housing 
units to be built by Mateer-Pentecost) 


The Contract of Sale material was car- 
ried to Detroit yesterday by the Director. 
It was his understanding that Mr. DeSantis 
of the Legal Department would have the 
Amendatory documents ready to be picked 
up. However, upon arriving in Detroit, it 
was discovered that Mr. DeSantis was not 
speaking about the Amendatory for MICH. 
58-11 and 12, but about the Amendatory 
for MICH. 58-2 and 4. 


T had sent a letter to Mr. DeSantis on 
July 2, 1971, outlining the steps that we 
were attempting to take in order to con- 
sumate the Annual Contributions Contract 
and Contract of Sale, so the developers 
could commence construction. In my letter, 
IT had suggested that I would pick up the 
documents on July 12 and on the 18th a 
Resolution would be passed by the Com- 
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mission, authorizing and directing the 
Director to place the Amendatory on the 
Agenda by this Thursday at 5:00 P.M. for 
next Monday’s Council Meeting and ap- 
proved by resolution the Monday following. 


I have been in touch with Mr. Walter 
Sowles, asking him for his assistance with 
Mr. William Whitbeck to hurry the process- 
ing of this Amendatory through the Detroit 
Office. 


Miscellaneous : 


The Director has submitted the newly 
written Resident’s Lease to the City At- 
torney. 


In view of the expanding program which 
includes MICH. 58-5, 6, 11 and 12, the Man- 
agement Section has been alerted as to the 
need of added personnel. Miss Fisher, the 
Management Representative for Lansing, 
suggested the following. 


1 Project Manager for Scattered Sites 
with two (2) additional Maintenance 
Men and 1 Maintenance Man for Ionia- 
Seymour Highrise. 


Mr. Milton Donaldson has been hired as 
the Building Engineer at the Ionia- 
Seymour Highrise. 


There have been several meetings with 
future residents of the Ionia-Seymour High- 
rise in an endeavor to acquaint them with 
the rules and regulations to be followed as 
residents of Public Housing. 


Mr. James Hart appeared before the 
Commission requesting a hearing regarding 
his discharge. He was represented by Mr. 
William Chittenden, Field Representative 
from Mich. Council No. 55 of the Ameri- 
can Federation of State, County and Muni- 
cipal Employees, AFL-CIO. It was pointed 
out, however, that because a Contract had 
not been signed between the Housing Com- 
mission and the Union, Mr. Chittenden did 
not have official status as a representative. 
After hearing all of the facts on both sides, 
and reviewing the evidence, it was moved 
by Commissioner Blair, supported by Com- 
missioner Clapp, to support the Director 
in the discharge of Mr. Hart. Upon roll 
call, the Ayes and Nays were as follows: 


Ayes: Commissioners Bates, Blair, Clapp, 
Riley, Sliker—5. 


Nays: None. 


The Vice President thereupon declared 
the motion carried. 


The Offices of the Lansing Housing Com- 
mission were declared open and nominations 
in order. 


Commissioner Sliker moved that Com- 
missioner Riley be nominated for President. 
Nays; None. 
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Commissioner Riley moved that _Commis- 
sioner Sliker be nominated for President. 
Commissioner Sliker declined the nomina- 
tion. 


Commissioner Clapp moved that the 
nominations be closed and that Commis- 
sioner Riley be elected. 


Upon roll call the Ayes and Nays were 
as follows: 


Ayes: Commissioner Bates, Blair, Clapp, 
Riley, Sliker—5. 


Nays: None. 


Nominations for first Vice-President were 
declared open. 


Commissioner Clapp moved that_ Mr. 
James Blair be nominated for Vice Presi- 
dent. Commissioner Riley supported the 
motion and declared that the nominations 
be closed and a unanimous vote be cast. 


Upon roll call the Ayes and Nays were 
as follows: 


Ayes: Commissioners Bates, Blair, Clapp, 
Riley, Sliker—5. 


Nays: None. 


It was moved by Commissioner Sliker 
that Commissioner Clapp be nominated for 
2nd Vice President. The motion was sup- 
ported by Commissioner Blair. It was 
moved by Commissioner Bates that the 
nominations be closed and a unanimous 
vote be cast, and upon roll call, the Ayes 
and Nays were as follows: 


Ayes: Commissioners Bates, Blair, Clapp, 
Riley, Sliker—5. 


Nays: None. 


President Riley appointed Commissioners 
Bates and Clapp to serve on the Personnel 
Committee. 


It was announced by the Director that 
the Lansing Housing Commission’s Office 
would be moving to the Ionia-Seymour 
Highrise Building, 310 Seymour, as soon 
as the quarters were available. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commissioner 
Bates that the Official Office of the Lansing 
Housing Commission be changed to 310 
Seymour Avenue and upon roll call, the 
Ayes and Nays were as follows: 


Ayes: Commissioners Bates, Blair, Clapp, 
Riley, Sliker—6. 


me President declared the motion car- 
riea, 
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The brick work on one of the housing 
units in MICH. 58-5 was discussed, The 
Director stated that the HUD Representa- 
tive (Inspector) would not accept the unit. 
A letter has been written to the developer 
regarding the problem. 


Commissioner Riley was of the opinion 
that some of our other builders should be 
made aware of this matter so that they 
would avoid this same problem. 


A motion was made by Commissioner 
Bates, supported by Commissioner Blair, 
that other developers or builders should be 
notified that chipped or damaged brick will 
not be acceptable to the Lansing Housing 
Commission so that they may notify their 
suppliers. 


AUGUST 23, 1971 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Bates, Blair, Clapp, 
Riley, Sliker—5. 


Nays: None. 


The motion was carried. 


The meeting was adjourned. 


MARCEL B. ELLIOTT, 
Secretary. 
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PARK BOARD 
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Proceedings, August 11, 1971 





The meeting was called to order by Presi- 
dent English. 


Present: English, Swathwood, Powers, 
Semerly, Harlow—5. 


Absent: Fletcher, Kowalski, McFall—3. 


Minutes of the meeting held July 21, 1971, 
were approved as written. 


COMMUNICATIONS 
Response from Mrs. Yarda Ervin who 
has been maintaining flowers in traffic 
island on North Fairview Street. 


Placed on file. 


Letter of thanks to staff in handling of 
the Junior Baseball program, 


Placed on file. 


Request from Lansing Community Col- 
lege to use Groesbeck Golf Course as a 
“home” course. 

By Mr. Powers— 


That until such time as staff has had an 


opportunity to make a recommendation to 
the aioe Committee, the matter be 
tabled. 


Tabled. 


Copy of communication from Dr. Robert 
Rice, referred by Mayor Graves, compli- 
menting our Frances Park Garden. 


Placed on file, 


Request from Margaret Whitehead to 
serve on a Panel at the 14th State Institu- 
tion Recreation Conference at Boyne Falls, 
Michigan, on September 1, 1971. 


Referred to staff. 


Letter from Henry W. Wolcott regarding 
the Senior’s Golf Tournament held at 
Groesbeck. 


Referred to staff to reply to Mr. Wolcott. 


Communication from Robert B. Black, 
Executive Assistant, relative to a Proposal 
for Mini-Bike parks sent by the American 
Motorcycle Association. 
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OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, June 1, 1971 





The June 1, 1971 meeting of the Lansing 
Housing Commission was called to order 
by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Owen, 
Riley, Sliker—4. 


Absent: Commissioner Hagerty. 


Others in Attendance: Mrs. Patricia 
Winans, Mr. N. D’Haene, Mr. Mike Har- 
rold, Mr. Charles Gallagher. 


The minutes of the previous meeting 
were approved as corrected. 


COMMUNICATIONS 


None. 


DIRECTOR’S REPORT 


1. MICH. 58-1 (Leased Housing)—No 
Vacancy. 


In my conversation with Mr. Richard 
Paul, Program Manager for the Detroit 
Area Office, a mention was made of the 
emphasis being placed upon Leased Housing 
units in the future. In the Journal of 
Housing, No, 3, March, 1971, Page 117, 
I read where “public housing was to re- 
ceive 192.5 millions of dollars for fiscal 
1971. Of this amount, $75 million is avail- 
able for Annual Contributions Contracts 
for the new units, with $45 million ear- 
marked for leasing’. Further investiga- 
tion will be given to the ways and methods 
of leasing programs acceptable to HUD. 


Commissioner Sliker stated she was in- 
terested in the type of leasing they were 
doing in Ohio. Commissioner Sliker also 
inquired if there was a possibility of com- 
bining Conventional housing with Turnkey 
housing—purchase the land by the Con- 
ventional method and then go to the Turn- 
key Method of building the units. 


The Director stated that the HUD of- 
fice allowed much more latitude now con- 
cerning Conventional than they did in the 
past, when they almost insisted that only 
the Turnkey method could be used. 


2. MICH. 58-2 (Mt. Vernon Park—2 
Vacancies 


The fence on the north property line has 
been built by the maintenance personnel 
of Mt Vernon. At this point it provides 
a satisfactory barrier from residents and 
their children from going across the lawn 
on route to the gas station. 


A refined draft of the Security Guards 
Program will be submitted to the Residence 
Council this week for their consideration. 
If the draft is acceptable to the Residence 
Council, it will later be brought to the at- 
tention of the Housing Commission. 


Several questions were asked about the 
Security Guards—how they were established 
and why? What type of insurance, if any, 
will cover a Security Guard, etc. 


3. MICH. 58-3 (Hildebrandt Park)—No 
Vacancy 


Mrs. Vincent, one of the officers of the 
Residence Council, came with the Manager 
from Hildebrandt Park to discuss the 
matter of security. She suggested the pos- 
sibility of hiring a Security Guard to 
patrol Hildebrandt from 9:00 P.M. on 
through until early morning. The Di- 
rector pointed out the difficulty of procure- 
ment of such a Security Guard. 


The No. 1 objection would be the ex- 
penditure of cost which our budget does not 
allow. 


The No. 2 objection would be the necessity 
of hiring persons who are not completely 
competent to function in such a role. 


Commissioner Sliker asked about the 
reason for the increase in asking for 
Security Guards. 


The Director stated that our projects pre- 
sent an unusual problem in that they are 
considered “private property” and are not 
patrolled on a regular basis by the Lansing 
Police Department. This jurisdiction prob- 
lem has been discussed at various time with 
the Lansing Police Department. Commis- 
sion members felt that letters should be 
sent to other Commissions to find out what 
their experience has been with this problem, 
and a meeting set up with the Police Ad- 
ministration to discuss this. 
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The Director stated that he would send 
a letter to Mr. DeSantis of the HUD office 
a let him research this jurisdiction prob- 
lem. 


It was reported that devices have been 
installed, on an experimental basis, that 
residents and others would have to run 
over with their automobiles which would 
have a slowing effect on the traffic flow. 
If experimentation proves successful then 
consideration of the same technique will be 
used in other projects. 


4, MICH 58-4 (Acquisition)—No Vacancy 


The final unit in this program was pur- 
chased May 18, 1971, at a total cost of 
$16,500.00. 


5. MICH. 58-5 (54 Units presently being 
built by Mulder and Sons) 


Mr. D’Haene is in the process of punch- 
ing out the first five to ten 8 and 4 bedroom 
units. We will receive these units within 
a week to ten days. The Assignment Man- 
ager is presently lining up families for 
these housing units. 


Mr. R. D. Otto, Labor Relations Specia- 
list from the Detroit Area Office is to have 
a meeting with Mr. Thomas Mulder To- 
morrow at 10:30 A.M. for the purpose of 
making sure that all of the payrolls are 
in order. 


Commissioner Sliker inquired into the 
possibility of Commission Members seeing 
the units being built under this program 
before they are purchased. 


The Director stated that this was possible 
and that he would make the arrangements 
for this tour as well as Ionia-Seymour. 
Mike Harrold, of Planning, stated that he 
would like to be included in this tour. 


6. MICH 58-6 (Ionia-Semour Elderly 
Highrise) 


At the present time, the Housing office 
has received no response from the article 
written by Mr. Lloyd Moles in the State 
Journal or from the letters informing the 
minority Churches of the fact that the Lan- 
sing Housing Office is taking applicants for 
two-person families. 


The Assignment Manager will begin to 
assign the units at Ionia-Seymour leaving 
10 units for handicapped persons and 10 
one-bedroom units for the two-person famil- 
ies who may come between now and the 
time of moving into the new building. The 
Assignment Manager has been directed to 
make assignments from the list of ap- 
plicants beginning with those who were 
next in line after the final assignee was 
placed in the South Washington Park High- 
rise. 


The units in Ionia-Seymour are being 
painted, cabinets are being installed, and 
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other trim work is being done throughout 
the building. On the outside, the spandrals 
under the windows have been completed, 
the brick garden wall is in the process of 
completion, and concrete work, including 
sidewalks. curbs, etc. is near completion. 


The Director stated that he has been in 
contact with the Management Section of 
the Department of Housing and Urban 
Development and approval has been receiv- 
ed to utilize a regular living unit on the 
first floor for Crafts Room purposes. A 
letter has been sent seeking a confirmation 
of the request made by phone. It is the 
thinking of the Director that the Com- 
munity Services Coordinator could utilize 
the room presently designed for crafts for 
herself, her secretary and one other Pro- 
gram Manager. Due to the nature of her 
work, it is important that she be in con- 
stant contact with the rest of the Central 
Office Staff, and in order to make this pos- 
sible, the present Crafts Room was needed. 
The Director stated that he was asking for 
approval from the Housing Commission to 
utilize the present Craft Room space for 
the purpose of the Community Service Co- 
ordinator with the understanding that 
another unit will be made available for a 
Crafts Room. 


At the last meeting, the Director sug- 
gested to the Commissioners that they be 
thinking of the date for Dedication Ser- 
vices later in the summer when the build- 
ing would have been completed inside and 
out. It was also suggested that some cons- 
ideration be given to the selection of a 
speaker. However, one of the Commission- 
ers suggested the possibility of involving 
the residents who already live at South 
Washington Park and/or Mt. Vernon plus 
some of the applicants who will move into 
the Ionia-Seymour Highrise at the ceremon- 
ies. Of course, by the time the Dedication 
Services are held, persons mentioned last 
will have become residents of the building. 
Mrs. Winans has been asked to talk to the 
Commission regarding methods available for 
selecting a name for the Ionia-Seymour 
Highrise, 


Mrs. Winans stated that she had discussed 
the above-mentioned suggestion with the 
Resident’s Council at South Washington 
and so far they have come up with nothing. 


Commissioner Sliker stated that great 
eare should be taken to be sure that what- 
ever name is chosen does not sound like a 
patronage type facility. 


Commissioner Owen suggested that two 
Commissioners could be appointed to work 
with Mrs. Winans on the Dedication and 
name for the building. Commissioner Clapp 
and Commissioner Riley were asked and 
agreed to serve in this capacity. 


7. MICH 58-7 (LaRoy Froh)—3 Vacancies 


8. MICH 58-8 (Scattered Sites)—-No 
Vacancy 
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9. MICH. 58-9 (Homebuyers)—1 Vacancy 


The Project Manager, Mr. Charles Gal- 
lagher was asked to explain to the Com- 
mission the activities that he has engaged 
in an attempt to find an adequate home- 
buyer for the one vacant unit. 


He stated that he has contacted at least 
six different people or families and at least 
three have seen the unit but for one reason 
or another could not or would not take 
the unit. 


10. MICH 658-10 (South Washington 
Park)—No Vacancy 


The Director stated that he had received 
a letter from Alco Universal, Inc, saying 
that they will complete the outside grating 
and install a proper drainage system im- 
mediately in compliance with contract blue- 
prints and specifications. 


11. MICH 58-11 (48 Units of Scattered 
Site and 2 family units to be built by 
King-Holman) 


MICH. 58-12 (52 Units of multi-housing 
units to be built by Mateer-Pentecost) 


The Development Program has been sent 
to the Detroit Office. A letter has been 
prepared, sending to the Detroit Office, 
the Appraisers who responded to an in- 
vitation to submit estimates of appraisal 
fees for MICH. 58-11 and 12. The two lowest 
proposals were submitted by Donald V. 
Whipp, and C. W. Larson. 


On June 17, 1971, a Final Working Draw- 
ings Conference has been set at the Detroit 
HUD Office to give consideration to MICH 
58-11 and MICH. 58-12. We are anticipat- 
ing three (8) weeks before an ACC could 
be procurred after which a Contract of 
Sale would be entered into with King- 
Holman and Mateer-Pentecost Companies. 
It is our hope that we would have a Con- 
tract of Sale sometime in the latter part 
of July and the developers can begin to 
build soon after. 


GENERAL INFORMATION 


Upon confirmation of Management Sec- 
tion, Detroit Area Office, the Director has 
written a lease which complies with the 
Model Lease and other Landlord/Tenant 
Legislation. The managers are in the pro- 
cess of carefully reading this lease to de- 
termine whether there is need for any 
additions or changes. When this lease has 
been approved by the managers and the 
Housing Office, it is to be sent to an at- 
torney to determine whether or not it is in 
eompliance with the Landlord/Tenant Leg- 
islation. When this has been done, then a 
copy will be sent to the Detroit Office for 
their consideration. In the final analysis, 
the Lansing Housing Commission, by Reso- 
lution, will accept this new document as 
being the document to be followed in all 
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leases between the Housing Office and the 
Tenant of public housing in Lansing. 


A lease has been signed with Reniger 
Construction Company for the rental of 210 
S. Mill Street. The Housing Office will be 
oe this building before the week is 
out. 


It may become necessary for another 
letter to be written for the restoration of 
the 100 units of Program Reservations 
taken from the Lansing Housing Commis- 
sion’s allocation. It may take a letter writ- 
ten from the Commission to break these 
100 units loose. 


Commissioner Sliker suggested that per- 
haps a letter should be written to Congress- 
man Chamberlain. 


Commissioner Clapp suggested that a wire 
be sent to Mr. Caliendo of the HUD Office 
stating that the Commission does not want 
to go over his head, but that a letter is 
going to be written to Mr. Chamberlain— 
that the Commission cannot understand why 
we have not had any results from our 
letters, etc. 


Report of the President: 


Commissioner Owen announced that as 
of June 30th (after confirmation of the 
City Council) he will no longer be on the 
Housing Commission. He will be serving 
with another Board. 


The following resolution was introduced 
and discussed: 


RESOLUTION NO. 218 


RESOLUTION AUTHORIZING 
EXECUTION OF AMENDMENT TO 
ANNUAL CONTRIBUTIONS CONTRACT 


WHEREAS, the City of Lansing, Mich- 
igan, (herein called the “Local Governing 
Body’’) acting by and through the Lansing 
Housing Commission (herein called the 
“Government’) as of the 29th day of March 
1971, entered into a certain Annual Con- 
tributions Contract to assist in the develop- 
ment of certain low-rent housing, identified 
therein as Project Nos. MICH. 58-1, 2, 3, 
4, 5, 6, 7, 8, 9, 10; and 


WHEREAS, the Local Authority and the 
Government desire to modify the terms of 
said Annual Contributions Contract ; 


BE IT RESOLVED BY THE LOCAL 
AUTHORITY AS FOLLOWS: 


Section 1. The Local Authority shall 
enter an amendatory agreement with the 
Government, modifying the terms of the 
Annual Contributions Contract, and the 
President of the Housing Commission is 
hereby authorized and directed execute such 
amendment in quadruplicate and the Clerk 
of the Local Governing Body is authorized 
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and directed to impress and attest the 
official seal of the Local Governing Body on 
each such counterpart, The aforesaid amen- 
datory agreement shall be in substantially 
the following form: required to be done or 
performed in order to obtain such advances. 
Cash proceeds from the sale of all Notes 
shall be deposited and disbursed only in 
accordance with the provisions of the Con- 
tract. 


The Director explained that this increase 
in the Annual Contributions Contract is 
necessary because the expenditures of 
MICH. 58-2 and MICH. 58-4 have exceeded 
the original Contract because of higher 
interest rates, and because the poor Bond 
market during the past two years has 
forced the use of temporary financing with 
the use of Project Notes. Project Notes 
are more costly to use as a financing in- 
strument because of higher interest rates. 


After discussion, it was moved by Com-~ 
missioner Sliker, supported by Commis- 
sioner Riley that Resolution No. 218 be 
approved and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Clapp, Owen, Riley, 
Sliker—4. 





Nays: None. 


The president thereupon declared the 
motion carried and the resolution adopted. 


Resolution No. 219 was introduced as 
follows: 


RESOLUTION NO. 219 


WHEREAS, it is the policy of the De- 
partment of Housing and Urban Develop- 
ment, Production Division, to require two 
(2) appraisals to determine the market 
value of land on which 48 units of C-2 
Family and individual housing and 52 units 
of multi housing is to be built, and 


WHEREAS, the invitation was sent to 
various appraisers in the community, and 


WHEREAS, seven (7) of the above sent 
a submittal of the estimated fee necessary 
to make the above-mentioned appraisals, 
and 


WHEREAS, Mr. Donald V. Whipp, Jr. 
estimated the combined fee to be $2,500. 
and Mr. Charles H. Lawson estimated 
the combined fee to be $3750.00, and 


WHEREAS, these two (2) constitute the 
lowest estimated fee, 


LET IT HEREBY BE RESOLVED, that 
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the Lansing Housing Commission recom- 
mend to the Department of Housing and 
Urban Development, Production Division, 
that the above-mentioned be chosen to do 
the land appraisal work on MICH. 58-11 
and MICH. 58-12. 


LET IT FURTHER BE RESOLVED, 
that if the Department of Housing and 
Urban Development, Management Section, 
does indeed concur with the selection of the 
two afore-mentioned appraisers, and that 
the President and/or the Director be author- 
ized to sign a Contract with Mr. Donald 
V. Whipp and Mr. Charles W. Lawson to 
make the necessary land appraisals on 
MICH. 58-11 and MICH. 58-12. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Riley that the above resolution be 
approved, and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Clapp, Owen, Riley, 
Sliker—4. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


In a letter to the Commissioners, the Di- 
rector had stated that the Lansing School 
District had been relieved of the Head 
Start Programming by the Office of Eco- 
nomic Opportunity, In the Contract with 
the Lansing School System there was an 
agreement that the three units used for 
Head start would be restored to their origi- 
nal state at the termination of the Contract. 


The Office of Economic Opportunity has 
indicated that they were willing to take 
the responsibility of restoring the units. 
However, it has become evident that the 
subject of restoration of these units must 
be settled now by the Lansing School 
District and/or the Office of Economic Op- 
portunity before a Contract is entered into 
to allow OEO to use the units for Head 
Start Programming. 


The Office of Economic Opportunity has 
verbally agreed to set up an Escrow Fund 
to cover the cost of the above-mentioned 
restoration. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, August 3, 1971 





The August 3rd meeting of the Lansing 
Housing Commission was called to order 
by President Riley. 


ROLL CALL 


Present: Commissioners Bates, Blair, 
Riley, Sliker. 


Absent: Commissioner Clapp. 


Visitors: N. D’Haene, Betty Lyons. 


COMMUNICATIONS 


1. Letter from Mr. William C. Whitbeck, 
Area Director of the Department of Hous- 
ing and Urban Development regarding Pro- 
gram Reservations. 


Commissioner Sliker inquired if any reply 
had been received from other Commissions 
in reply to letters sent to them regarding 
Security on their Projects, The Director 
reported that he had received replies from 
many of the Commissions he had written to, 
and would make copies available to the 
Commission Members. 


REPORT OF DIRECTOR 


The Director introduced Mrs. Betty Lyons, 
Assignment Clerk. A Vacancy Report was 
given on the housing units. It was ex- 
plained that many of the vacancies were 
due to move outs during her vacation and 
the units were being made ready for re- 
occupancy, Commissioner Riley inquired 
if there was any knowledge of where ten- 
ants had moved to. It was pointed out that 
many were moving without notice and 
others were moving into 235 housing or 
housing found elsewhere. 


Commissioner Sliker asked when it was 
felt that the Ionia-Seymour Hichrise would 
be completely occupied, Mrs. Lyons stated 
that there were four units occupied pres- 
ently and 20 more would be occupied by the 
end of the week, Orientation Meetings are 
being held to give tenants details and in- 
structions concerning the use of the build- 
ing. There has been some delay in obtain- 
ing all of the stoves and refrigerators, but 
the building should be completely occupied 
by late September. 


MICH. 58-1 (Leased Housing) 
62 units remain in this program. 


No report has been received from Mr. 
Whitbeck and/or Frank Caliendo regarding 
the unit construction cost allowable in this 
area for the building of a two bedroom unit. 


Commissioner Blair and the Director 
visited the Turnkey and Leasing Section of 
HUD under the guidance of Anthony Genia 
in the HUD building. 


We consulted with him regarding the pos- 
sibility of getting leased housing units 
which are newly constructed instead of the 
usual turnkey allocation. 


He mentioned that there were 95,000 
housing units released, with 1/3 of them 
being allocated for leased housing under 
the new construction program and that 
probably there would be a better chance 
for commitments under the leased housing 
section. However, he did not commit him- 
self as to the Regional allocation, in that 
this must be taken up by the Regional 
Director. 


We asked if there was present funding 
for the program and he reported that no 
funding had yet been released. Further 
than this, the present leased housing mate- 
rial which Mr. Ronald Hatcher brought to 
us, has been revised at least two times 
since. 


The key to further units in this region 
seems to be the selection criteria based 
upon a document which we were given by 
the HUD Office in- Washington. 


RECOMMENDATION: That the Director 
continue to work with the Planning Depart- 
ment, Relocation Department and others in 
the City to establish the extent of need for 
public housing units. 


That this information be put into the 
form of an Application for Program Reser- 
vations, including the 100 units that were 
withdrawn from our original 1,000. 


I showed Mr. Genia the letter which 
came from Mr. William Whitbeck, Area Di- 
rector of the Detroit HUD Office, but he 
referred us back to the Regional and the 
Area Offices, 


Commissioners inquired if the Director 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 





1260 COUNCIL PROCEEDINGS 


was suggesting that the 100 units remain- 
ing in the Program Reservation be trans- 
ferred to the Leasing Program. She stated 
that the 100 units should be kept in reserve 
and that she cannot see why the Commis- 
sion could not make Application for Leased 
Housing and keep the 100 units in the Pro- 
gram Reservation, or at least make Appli- 
cation and let HUD decide whether the 100 
should stay in the Program Reservation or 
be transferred to the Leasing Program, 


The Director stated that the Housing 
Needs Report will be very necessary before 
any Application can be made and such a 
report can better show the need. 


MICH. 58-2 (Mt. Vernon Park) 
MICH. 58-3 (Hildebrandt Park) 
MICH. 58-4 (Acquisition) 
MICH. 58-7 (LaRoy Froh) 
MICH. 58-8 (Scattered Sites) 
MICH. 58-9 (Homebuyers) 


MICH. 58-10 (S. Washington Park High- 
rise) 


—(Each project is in the process of recon- 
ditioning the lawns, summer cleaning of 
buildings and other maintenance func- 
tions taking place.) 


MICH. 58-5 (54 units presently being built 
by Mulder and Sons) 


Three Phases (consisting of 16 units) 
have been purchased to date. This number 
includes six units located at the following 
address: 6215, 6264, 6515, 6309, 6270 Cooper 
and 6267 S. Washington. 


The Fourth Phase is being finaled out by 
the Contractor and Architectual Represen- 
tative. The Developer has instructed this 
office that he would like to have Federal 
Inspection by the 15th of August. 


MICH. 58-6 (Ionia Seymour Elderly High- 
rise) 


As reported earlier, families are presently 
moving into this building. Three groups 
have attended classes of orientation. These 
families will be moving through this week 
and next week. 


A letter was sent to Mr. Romney inviting 
him to be the speaker at an Open House 
function which is being planned for the 
last of September. Mrs. Winans, the Com- 
munity Services Coordinator put a call 
through to Mr. Romney’s Office yesterday 
in order to determine whether the Secretary 
will be available. No definite commitment 
has been received. : 


Mr. Riley and Mr. Clap constituted the 
Committee to set the date of the Open 
House, to select the speaker and to provide 
a name for this building. The Committee 
suggested that the building at 310 Seymour 
Street be named “Oliver Tower,” in recog- 
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nition of the work of Mrs, Ann Oliver, who 
was the 2nd President of the Lansing Hous- 
ing Commission, In keeping with the Regu- 
lations, a Resolution by the Commission 
must be voted on to name the above build- 
ing “Oliver Tower.” 


The Architectual Inspector, Mr. D’Haene 
reported that certain monies had been with- 
held in the purchase of the Ionia Seymour 
Highrise building until certain specified 
work has been completed such as balancing 
a heat and air conditioning and other 
tems, 


MICH. 58-11 48 Units of scattered and 2- 
coemr units to be built by King-Holman) 
an 


MICH. 58-12 (52 units of multi-housing 
units to be built by Mateer-Pentecost) 


At the regular meeting of the City Coun- 
cil on August 2, 1971, a Resolution was 
passed to amend the Annual Contributions 
Contract to include MICH. 58-11 and 12 
and 4, It was moved by Councilman Moore 
and seconded by Councilman Anas — 6 
Councilmen “Yea” and 1 Councilman ab- 
sent. The Director will hand carry the 
Amendatory documents to Detroit this week. 


By way of information, the Contract of 
Sale materials have been processed and 
await the granting of the Annual Contri- 
butions Contract by the Area Office. 


Report regarding the trip to Washington, 
D. C. for the consideration of Proposal No. 
H-32-71. 


Mr. Romney called a meeting of the Ex- 
ecutive Directors and Commission Members 
to solicit the expertise of the local Hous- 
ing Authorities in solving some of the 
managerial problems that seem most preva- 
lent throughout the United States. Mr. 
Romney stated that the receiving of Pro- 
posal H-32-71 would be a cooperative ven- 
ture between the Housing Authorities, Mr. 
George Romney, Department of Housing 
and Urban Development and two assist- 
ants—Norman V. Watson, Assistant Secre- 
tary, Office of Housing Management, and 
Mr. Harold B. Fingers, Assistant Secretary, 
Office of Research and Technology. The 
above would be under the guidance of John 
A. Dietrich, Housing Management Officer, 
Office of Research and Technology. 


Mr. Romney mentioned that there had 
been some research done in new methods of 
management in Cleveland, the Alleghnies 
area, San Francisco and Washington, D. C. 


He further stated that HUD normally 
operates through rigid rules and regula- 
tions, but this proposal would be based upon 
flexibility with specific emphasis upon new 
and creative ideas to carry out managerial 
functions involving the residents wherever 
possible. 


HUD’s objective is to interest all public 
housing authorities in the United States to 
submit proposals with the hope that new 
ideas that are workable can be formulated 
in the managerial functions. 
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HUD hopes that the proposals submitted 
will be of such a nature that they may be 
adapted to other environmental situations. 


The ideas received will be spun off to 
various local housing authorities for experi- 
mentation and Pilot Project within a three 
year period. 


Funds will be made available to the local 
authorities for proposals that are accepted. 


Proposals submitted to H-32-71 must be 
received not later than 2:00 P.M., Septem- 
ber 28, 1971. The Housing Director recom- 
mends that the Housing Managers and the 
Community Services Coordinator meet with- 
in the week to give consideration to making 
a proposal, However, the Housing Commis- 
sion would need to give the Director author- 
zation to proceed in this manner. 


Commissioners inquired about Proposal 
No. H-32-71—what it was, how it was to 
affect the Commission. 


The Director explained that Proposal No. 
H-32-71 was a method for Housing Commis- 
sions to submit to the Department of Hous- 
ing and Urban Development new and novel 
methods of management and not necessarily 
in conformity with present regulations. 


The purpose of the proposal is to get 
better and new efficient ideas of manage- 
ment of units with greater participation 
and use of resident manpower on projects, 
ete. 


Commissioner Blair was of the opinion 
that the meeting in Washington on this 
matter was an attempt to give back more 
authority to the local housing commissions. 


Commissioners were of the general opin- 
ion that this would be a good idea if time 
could be worked out to handle this project, 
the Housing Needs Report and the prepa- 
ration of data for the Application. 


The Michigan Council 65 of the American 
Federation of State, County and Municipal 
Employees, AFL-CIO has requested that the 
Housing Office sit down and negotiate a 
Contract for the Bargaining Unit. As I 
remember, it was the Commission’s inten- 
tion that the Director should sit down with 
this group and find out what the Union 
would offer in the way of terms regarding 
working conditions, etc. 


I communicated with Mr, Daniel Bodwin 
as to when he and Mr. Braxton would be 
available to give the Housing Office direc- 
tion from behind the scenes in further ne- 
gotiations. Mr, Bodwin, by letter, informed 
me that his office could be of help if we 
would give him a reasonable notice. It is 
further understood that the Director will 
hold up any agreement with the Union until 
the Lansing Housing Commission has as a 
total group, had a chance to concur in sug- 
gested negotiations. 


Commissioners questioned why Housing 
Commission ‘employees are not considered 
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as regular City Employees. and are not in- 
cluded within the City’s Contract—or at 
least represented by the Personnel Director 
and Negotiator of the City. Various ways 
and means that could be initiated to en- 
courage help from the Personnel Depart- 
ment were discussed. 


. The Director was therefore, directed by 
the Commissioners to set up a meeting with 
the Mayor’s Office in an attempt to solicit 
the expertise of Mr. Daniel Bodwin and/or 
his Assistant, Mr. Thomas Braxton to. ne- 
gotiate a contract with Michigan Council 
55 of the American Federation of State, 
Cota and Municipal Employees, AFL- 
10. 


Mr. Henry Ness, Manager of South 
Washington Highrise sent a request to the 
Mayor’s Office that the bus route be changed 
to go past the highrise in order to accom- 
modate the senior citizens. Mayor Graves 
has asked Councilman McKane, who is in 
charge of developing the Metro Bus System, 
to look into this matter, 


The Director has requested of the Plan- 
ning Department certain statistical mate- 
rials to be used in up-dating the Housing 
Needs Report which is being formulated in 
anticipation of applying for new construc- 
tion leased housing units, 


Mrs. Annie Jones had requested a meet- 
ing with the Commission. She was invited 
into the meeting and introduced. A petition 
signed by approximately 78 residents of the 
LaRoy Froh Project was shown to the 
Commissioners, This petition requested 
permission to hold Religious Fellowship 
Meetings in the Community Building. Mrs. 
Jones stated that this would not be an 
organized Church—there would be no Minis- 
ter—only a discussion group which would 
meet once a week. 


After considerable discussion, the Com- 
mission Members asked that the discussion 
be suspended at this point to allow Com- 
mission Members to hecome familiar with 
all of the facts, the Resident Council’s and/ 
or HUD’s Regulations regarding the use of 
the Community Building. Mrs. Jones was 
excused from the meeting with the promise 
that she would be invited back at a later 
date for a decision. 


The following resolution was introduced 
and discussed. 


RESOLUTION NO, 220 


Whereas, Secretary George Romney, De- 
partment of Housing and Urban Develop- 
ment requested the Directors and Commis- 
sioners from Authorities having 400 units 
or over in management to attend a briefing 
held July 29, 1971 at the Department of 
Commerce Auditorium, and 


Whereas, the Commission must authorize 
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the expenditure of funds to cover the above- 
mentioned trip, and 


Whereas, there was not adequate time to 
bring this matter before a Regular Com- 
mission Meeting for approval, 


Therefore Let It Be Resolved that Com- 
missioner James Blair and the Director be 
authorized and given approval to officially 
attend the above-mentioned briefing. 


Let It Further Be Resolved, that the 
above approval and authorization be made 
retroactive to cover the July 29, 1971 meet- 
ing spoken of above. 


A motion was made by Commissioner 
Sliker, supported by Commissioner Blair 
that the above resolution be adopted and 
upon roll call, the Ayes and Nays were as 
follows: 


Ayes—Commissioners Bates, Blair, Riley, 
Sliker. 


Nays--None. 


The President thereupon declared the mo- 
tion carried and the Resolution adopted. 


Resolution No. 221 was introduced and 
discussed. 


RESOLUTION NO. 221 


Whereas, the Lansing Housing Commis- 
sion was formed to plan, build and manage 
housing units that are safe, decent and 
sanitary for the poor, elderly and handi- 
eapped in our community, and 


Whereas, members of the Commission 
have consistently dedicated their time and 
talents to this important task, and 


Whereas, Mrs. Ann Oliver, member and 
past President of the Commission, perhaps, 
gave more than necessary of her time, 
talent and dedication to the development of 
housing especially designed for the elderly 
during the formative years of the Commis- 
sion’s program, and 


Whereas, the elderly highrise building 
constructed under the guidance of the Lan- 
sing Housing Commission at 310 Seymour 
Street has recently been purchased by and 
through the Commission, and 


Whereas, the Commission wishes to call 
attention to the meritorious work and the 
dedicated service of Mrs. Ann Oliver dur- 
ing her years of service as a member of 
the Commission. 


Therefore, Let It Hereby Be Resolved 
that the elderly highrise building located at 
310 Seymour Street, Lansing, Michigan be 
named “Oliver Tower” in recognition of 
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her great contribution to the planning, 
building and management of public housing 
in the City of Lansing. 


Let It Further Be Resolved that the reso- 
lution become a part of the Official Minutes 
of the Lansing Housing Commission and 
the City of Lansing Council Proceedings, 
that those in the future may be reminded 
of the worthy work of this Commissioner. 


It was moved by Commissioner Sliker, 
supported by Commissioner Blair that the 
above resolution be adopted and upon roll 
call, the Ayes and Nays were as follows: 


Ayes—Commissioner Bates, Blair, Riley, 
Sliker. 


Nays—None, 


The President thereupon declared the mo- 
tion carried and the resolution adopted. 


Commissioner Sliker stated that she had 
received a copy of the Annual Report in the 
mail and wondered if it were possible in 
the future that the Commission receive 
copies of the report before it is submitted 
to the Mayor and City Council. 


It was moved by Commissioner Sliker, 
supported by Commissioner Blair that the 
Commission Members receive the Annual 
Report that is being sent to the Mayor and 
City Council so that it may be approved 
by the Commission before being submitted 
to the Mayor and City Council. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes—Commissioners Bates, Blair, Riley, 
Sliker. 


Nays—None, 


The President thereupon declared the 
motion carried. 


Commissioner Sliker stated that the June 
Journal of Housing published an announce- 
ment of a conference to be held on Safety 
and Security in Multiple Housing and in- 
quired if the Director could look into this 
and find out if it is worthwhile for some- 
one to attend, 


The meeting was adjourned. 


MARCEL B, ELLIOTT, 
Secretary. 
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The August 24, 1971, meeting of the Lan- 
sing Housing Commission was called to 
order by President Riley. 


ROLL CALL 


Present: Commissioners Bates, Blair, 
Riley. 


Absent: Commissioners Sliker, Clapp. 


Resolution No. 227 was introduced as fol- 
lows: 


RESOLUTION NO. 228 


Whereas, the Office of Economic Oppor- 
tunity funded the Head Start Programming 
when such a program was operated by the 
Lansing School District, Board of Educa- 
tion, and 


Whereas, the Office of Economic Op- 
portunity Committee has withdrawn its 
contract with the Lansing School District 
for Head Start Programming, and 


Whereas, the Capitol Area Economic Op- 
ortunity Committee, Inc. has requested the 
units at 2366 Reo Road, 3436 N. Waverly, 
and 3214-A Turner Street to be used for 
continuing Head Start Programming, and 


Whereas, the Lansing School District in 
its previous contract with the Lansing 
Housing Commission promised to restore 
the units to their original condition, and 


Whereas, contract estimation indicate an 
amount of One Thousand Hight Hundred 
Dollars ($1800) to restore the units to their 
original condition. and 


Whereas, the Capitol Area Economic Op- 
portunity Committee, Inc. has placed in es- 
erow One Thousand Eight Hundred Dollars 
($1800) to restore the units originally used 
by the Lansing School District for Head 
Start Programming. 


Therefore, Let It Hereby Be Resolved 
that the Director be authorized to enter 
into a contract with the Capitol Area Eoc- 
nomic Opportunity Committee, Inc. to allow 
the use of units at 2366 Reo Road, 3436 N. 
Waverly, and 3214-A Turner St. for Head 
Start Programming at a cost comparable to 


the contract held last year with the Lansing 
School District. 


After discussion, it was moved by Com- 
missioner Bates, supported by Commis- 
sioner Blair that Resolution No. 227 be ap- 
proved, Upon roll call, the Ayes and Nays 
were as follows: 


Ayes: Commissioners Bates, Blair Riley 
Nays: None. 


The President declared the motion carried 
and resolution adopted. 


Resolution No. 226 was introduced as fol- 
lows: 


RESOLUTION NO. 227 


Whereas, a petition was filed with the 
State of Michigan, Employment Relations 
Commission, Labor Relations Division, by 
Michigan Council No. 55, American Fed- 
eration of State, County and Municipal 
Employees, AFL-CIO, and 


Whereas, an election was held and a 
bargaining unit established, and 


Whereas, Mr. Robert W. Chittenden was 
designated as the negotiator for Michigan 
Council No. 55, AFSCME, and 


Whereas, the Housing Commission has 
been notified that the unit is ready to 
negotiate a contract, and 


Whereas, the State of Michigan, Employ- 
ment Relations Commission, Labor Rela- 
tions Division, has ordered that the em- 
ployees of the Lansing Housing Commission 
aa not employees of the City of Lansing, 
an 


Whereas, the Honorable Mr. Mayor and 
the Personnel Department are of opinion 
that the City of Lansing’s labor relations 
negotiator should not enter directly into 
negotiations with AFSCME, Local No. 55. 


Therefore, Let It Hereby Be Resolved 
that the Lansing Housing Commission in- 
sturet the Director to enter into negotia- 
tion of a contract with AFSCME, Local 
No. 55 with the understanding that the 
above mentioned contract will not be con- 
summated until such time that a labor rela- 
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tions specialist and the Lansing Housing 
Commission by official action has given 
consideration to the terms of such a con- 
tract. 


After discussion, it was moved by Com- 
missioner Blair, supported by Commissioner 
Bates that Resolution No. 226 be adopted 
and upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Bates, Blair, Riley 
Nays: None. 


The President thereupon declared the 
motion carried and resolution adopted. 


Resolution No. 222 was introduced as 
follows: 


RESOLUTION NO. 223 


Whereas, the Oliver Tower Apartmenis 
have been procured and put into manage- 
ment by the Lansing Housing Commission, 
and 


Whereas, the maintenance work load of 
this building requires two maintenance 
personnel, and 


Whereas, Mr. Donaldson has been func- 
tioning as a Building Engineer, which en- 
tails a portion of the maintenance function 
of this building, 


Let It Hereby Be Resolved that a Clas- 
sification IJI-B Maintenance Man ($8018.00 
to $8749.00) be established to take care of 
the remainder of the maintenance on this 
building. 


Let It Further Be Resolved that the Per- 
sonnel Department of the City of Lansing 
be directed to establish a position according 
to the above cmlassification and hire a 
qualified person to fill the position. Monies 
are presently available in the Housing 
Budget to pay for any expenditure in this 
regard. 


After discussion it was moved by Com- 
missioner Blair, supported by Commissioner 
Bates that Resolution No. 222 be adopted 
and upon roll call, the Ayes and Nayes 
were as follows: 


Ayes: Commissioners Bates, Blair Riley 
Nayes: None. 
The President thereupon declared the 


the motion carried and the resolution 
adopted. 


Resolution No. 223 was introduced as fol- 
lows: 


RESOLUTION NO, 224 


Whereas, Mich, 58-5 has 54 units of scat- 
tered site housing, MICH 58-11 has 48 units 
of C2 family and individual site housing, 
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and MICH. 58-12 has 52 units of two bed- 
room, multi-site housing built on two sites, 
and 


Whereas, the above mentioned units of 
housing must have additional personnel to 
manage them, 


Let It Hereby Be Resolved that a Clas- 
sification IV-B Project Manager, and/or 
Maintenance Project Manager ($8707.00 to 
$9436.00) be established. 


Let It Further Be Resolved that the Per- 
sonnel Department be directed to establish 
the above mentioned classification immedi- 
ately and find suitable and adequate per- 
sonnel to fill the same. Monies are pre- 
sently available in the Housing Budget to 
pay for any expenditure in this regard, 


There was disclussion regarding the es- 
tablishment of a Maintenance Project Man- 
ager to oversee the maintenance work on 
the projects. A central location would be 
established with all men and equipment 
working out of one location. This would 
relieve the Project Manager from their 
duties pertaining to maintenance, It was 
brought up that if the classification for a 
Maintenance Project Manager was not es- 
tablished, there would be need for an ad- 
ditional project manager. 


It was moved by Commissioner Bates, 
supported by Commissioner Blair that 
Resolution No. 223 be referred to the per- 
sonnel Committee. 


Upon roll call the Ayes and Nayes were 
as follows: 


Ayes: Commissioners Bates, Blair, Riley 
Nayes: None. 


The President thereupon declared the 
motion carried and the resolution be referr- 
ed to the Personnel Committee. 


Resolution No. 224 was introduced as 
follows : 


RESOLUTION NO. 225 


Whereas, Mich. 58-5 consists of 54 units 
of scattered site housing, Mich. 58-11 con- 
sists of 48 units of C-2 family and/or 
individual housing, and Mich. 58-12 con- 
sists of 52 units of two bedroom, multi- 
site houses built on two sites, and 


Whereas, the above mentioned units need 
maintenance personnel to handle the main- 
tenance functions necessary, 


Therefore, Let It Hereby Be Resolved 
that two maintenance men with the Clas- 
sification III-B ($8018.00 to $8749.00) be 
established. 


Let It Further Be Resolved that the Per- 
sonnel Department be directed to establish 
the above mentioned classification and hire 
suitable employees to fill the same. Funds 
are avaliable in the present Housing Bud- 
get. 
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After discussion it was moved by Com- 
missioner Blair, supported by Commissioner 
Bates that Resolution No. 224 be adopted 
and upon roll call, the Ayes and Nayes 
were as follows: 


Ayes: Commissioners Bates, Blair Riley 
Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


Resolution No. 225 was introduced as fol- 
lows: 


RESOLUTION NO. 226 


Whereas, the Lansing Housing Commis- 
sion has purchased MICH. 58-6 known as 
the Oliver Tower Apartments, and 


Whereas, it has become necessary to 
enter into a contract with a refuse com- 
pany to haul away the refuse, and 


Whereas, invitations to bid on this ser- 
vice were submitted to several refuse haul- 
ers, and 


Whereas, the lowest and best bid was sub- 
mitted by Rankin Lewis & Sons, inc. 
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Therefore, Let It Hereby Be Resolved 
that the Rankin Lewis & Sons, Inc. be 
given the contract to haul the refuse from 
the Oliver Tower Apartments six (6) days 
a week for a total cost of Sixty-two dollars 
and fifty cents ($62.50) per month. 


Let It Further Be Resolved that the Di- 
rector be given authority to enter into a 
contract for the above services with Rankin 
Lewis & Sons, Inc. 


After discussion it was moved by Com- 
missioner Bates, supported by Commis- 
sioner Blair that Resolution No. 225 be 
approved and upon roll call, the Ayes and 
Nays were as follows: 

Ayes: Commissioners Bates, Blair Riley 

Nays: None. 


The President thereupon declared the 
motion carried and resolution adopted. 


The meeting was adjourned. 


Respectfully subimtted 


MARCEL B. ELLIOTT 
Secretary. 
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The September 21, 1971 meeting of the 
Lansing Housing Commission was called to 
order by Vice President Blair. 


ROLL CALL 


Present: Commissioner Blair, Clapp, 
Sliker 


Commissioner Riley and Commissioner 
Bates entered later. 


Absent: None, 


Visitors: James Spackman, Community 
Renewal; Mike Harrold, Planning. 


Communications: Letter from Mr. David 
L. Froh, State Housing Development Au- 
thority. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


Further work is being done on the de- 
velopment of new subsidy figures for 175 
units instead of 100 units at the present 
unit cost times 6.48% Annual Contribu- 
tions Interest Rate. 


On August 26, 1971, at 10:00 A.M., the 
Lansing Board Rental Corporation met 
with the Director in the Lansing Hous- 
ing Commission office. Present were: Mr. 
H. Streukens, Delbert Peterson, William 
Porter, Jr., and the Director. 


Upon consideration between the above- 
mentioned members of the Lansing Board 
Rental Corporation and the Housing Di- 
rector, it was agreed that it would be help- 
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ful to both of the above-mentioned parties 
to return certain units of Leased Housing 
to the Lansing Board Rental Corporation. 
The reason for the above agreement is that 
most of the leases between the Lansing 
Board Rental Corporation and the Lansing 
Housing Commission will expire in 1971 
and 1972. The Lansing Board Rental Cor- 
poration is anxious to receive certain of its 
units back in order to place them back on 
the sales market, The Lansing Housing 
Office is anxious that any reduction in the 
Leased Housing Program be done on a 
gradual basis to avoid the necessity of forc- 
ing tenants to move without adequate 
housing being avaliable to place them in. 


It was generally agreed that the follow- 
ing procedure would be enacted in the re- 
turn of a limited number of Leased Hous- 
ing units owned by the Lansing Board 
Rental Corporation: 


1. A City Inspector would inspect the units 
to determine what was needed in order 
to bring the units up to a safety code 
standard, 


2. An estimate would be procurred from 
a contractor as to the cost of reha- 
bilitation. 


3. A cut off date would be determined. 


The concern of the Director at this point, 
is that the original Leased Housing Pro- 
gram did not build in any funding to allow 
for rehabilitation prior to the return of 
the units to the owner. Because of the 
above fact, it may be necessary for re- 
a aie to begin before subsidies are 
cut off. 


It was mutually agreed that as_ units 
became empty, the Lansing Board Rental 
Corporation would like for the Lansing 
Housing office to return a limited number 
of these units back to the Lansing Board 
Rental Corporation. Whatever we do, needs 
to be dome on a gradual and consistent 
basis, Commissioners took no consensus re- 
garding the above agreement. 


Mr. Spackman who is preparing the final 
draft of the Housing Needs Report, which 
will give the Lansing Housing office more 
accurate statistical information to justify 
the submission of a new application for 
leased Housing reported on his progress. 


Mr. Spackman studied housing applica- 
tion trends over a period of time. consider- 
ed the estimated number of applications 
that would be received over a period of 
time, the number of applicants that were 
presently housed in sub-standard units, 
those that could qualify for other types of 
housing (285 and 236), those who will have 
to move because of delinquency in rent, 
and those who will become over-income in 
our housing and have to move, and those 
applicants who are over-income for our pro- 
gram, After taking these, and other fac- 
tors into consideration, Mr. Spackman came 
up with a need for 200 housing units 
needed over the next three years, and 250 
units needed over the next five years. 
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Commissioners discussed the matter with 
Mr. Spackman. The felt that this was a 
conservative estimate. 


One of the suggested methods for obtain- 
ing additional public housing units that 
was suggested by Mr. Spackman, was the 
leasing of a certain percentage of new 
housing units in a development, whereby 
2 major objectives could be accomplished. 
1. it will provide heterogeneous community 
life for the residents, while not setting 
them apart. 2, the occupanis, he felt. will 
not have to be displaced once their income 
increases over the maximum limits and 
would provide a means for residents to 
become home owners like their neighbors. 
He felt the occupants could be placed in 
units with the option to purchase using 
other programs to finance. 


A written report will be provided for the 
Commission members next week. 


The Director stated that he needed some 
direction from the Cimmission as to what 
way they wished to go—Leasing Program 
or Turnkey, or a combination of both. 


Commissioners were of the opinion that 
there was sufficient information available 
to begin an application now and that the 
Commission should continue to ask for the 
return of the 100 Program Reservations 
that had been taken away, plus make ap- 
plication for new Leased Housing of at 
Jeast 100 units. Also continued effort 
should be made to bring up the subsidy for 
the old Leased Housing. 


It was suggested that if possible, a sur- 
vey could be made of how many housing 


units there are in Lansing that are avali- 
able and usable for reconditioning. 


MICH. 58-2 (Mt. Vernon Park) 
MICH. 58-3 (Hildebrandt Park) 
MICH. 58-4 (Acquisition) 
MICH. 58-8 (Scattered Sites) 
(The Project Managers of these Projecis 


are continuing to recondition units, lawns, 
and complete other maintenance functions.) 


MICH. 58-9 (Homebuyers) 
The Homebuyers of MICH. 58-9 are being 


scheduled to sign their lease-purchase 
agreement in the Homebuyers Program. 


MICH 58-5 (54 units presently being built 
by Mulder & Sons, Inc. 


The following units were inspected by the 
Federal Construction Representative yester- 
day. 

2601 Wabash 


2613 Wabash 
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630 Armstrong Road 
636 Armstrong Road 
3619 Wilwood 


When the imperfections and the deletions 
have been corrected, the Housing office will 
be in a position to purchase them. 


Mike Harrold presented the following 
sites for the Commission’s approval or dis- 
approval. 


PHS 51-69 on Catherine Street, Moved 
by Commissioner Sliker, supported by Com- 
missioner Riley that lot be approved. 


Approved. 


PHS 2371 South Washington, Moved by 
Commissioner Clapp, supported by Com- 
missioner Sliker that lot be approved. 


Approved. 


2471 Pierce Road—Moved by Commis- 
sioner Clapp. supported by Commissioner 
Sliker that lot be disapproved. 


Disapproved. 


2571 Darby Drive—Moved by Commis- 
sioner Riley, supported by Commissioner 
Clapp that lot be approved subject to re- 
strictions concerning 1,000 sq. foot mini- 
mum. 


Approved. 


2671 Frederick Ave.—Moved by Commis- 
sioner Riley, supported by Commissioner 
Sliker that lot be approved. 


Approved. 


5009 Palmer—Moved by Commissioner 
Clapp, supported by Commissioner Riley 
that lot be approved subject to the de- 
veloper meeting the criteria set up by Mr. 
D’Haene for the design of a sump-pump. 


Approved. 


MICH. 58-6 (Oliver Towers) 


80% of the units are fiilled and the re- 
mainder have been assigned. At the be- 
ginning of October, orientation meetings 
will be held for those individuals who have 
been assigned but have not yet moved in. 


On September 28, 1971, there will be a 
Dedication and Open House. The Program 
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of Dedication has been planned by Mrs. 
Patricia Winans, Community Services Co- 
ordiantor and concurred in by the Director 
as follows: 


Welcome......... ....-..--------. Marcel B. Elliott 
Director, Lansing Housing Commission 


Invocation .....The Reverend William S. Hill 
Rector, St. Paul’s Episcopal Church 


Presentation of Flag... ....Mrs. Anna Ridi 
VFW Auxiliary No. 701 


Acceptance of Flag....Milton C. Donaldson 
Building Engineer 


National Anthem... Stephen R. Lange 
Choirmaster, St. Paul’s Episcopal Church 


Housing for Senior Citizens... 
Mayor Gerald Graves 
Miss Lucile Belen, Councilman 
Dr. Jack Griffin, Pres. Redevelop. Bd. 


Presentation of Building... John Ferchill 
Project Coordinator 
Building Systems Housing Corporation 


Acceptance of Building... James R. Riley 
President, Lansing Housing Commission 
Tribute... __.Mrs. Shirley B. Sliker 


Member, Lansing Housing Commission 


Response... Mrs. Ann M. Oliver 
Dr. Wilma Donahue 


Dedicatory Address_..Technical Coordinator 
White House Conference on Aging 


Benediction......._Father Raphael Dunigan 
Rector, St. Mary’s Cathedral 


MICH. 58-10 (South Washington Park) 
The parking area is being enlarged to 
allow 20 extra stalls for the parking of 
motor vehicles. 
Likewise, Alco Universal, Inc. is in the 
process of completing the drainage system 
on the north and west side of the building. 


The original drainage system was not satis- 
factory to the Housing Office. 


MICH. 58-11 (48 units of scattered site and 
2- family units to be built by King- 
Holman) 


Units have been started at the following 
adresses : 


6036-6038 Haag Road—duplex 
6048-6050 Haag Road—duplex 
6048-26050 Haag Road—duplex 
1001-1003 Belaire—duplex 
1007-1009 Belaire—duplex 
319-321 Fenton—duplex 
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The progress of the above may be de- 
scribed as in various stages of develop- 
ment from digging the basements. pouring 
the walls, to the commencing of framing. 


MICH. 58-12 (52 Units of Multi-housing to 
be built by Mateer-Pentecost) 


Work on the above is about ready to 
start, 


Regarding the Proposal H-32 71, wherein 
Seeretary Romney had asked for any new 
and novel and perhaps unusual ideas re- 
lated to Managerial Functions, please note 
the following: 


Mrs. Patricia Winans, Community Ser- 
vices Coordinator, and Mr. Walter Sowles, 
Program Coordinator, met in regard to the 
above and as a result of this meeting, they 
have scheduled a meeting for this Thursday 
with representatives from Michigan State 
University and Systems Research, Inc. and 
the Director. 


A letter was sent to Mr. Robert Chit- 
tenden, American Federation of State, 
County and Municipal Employees, AFL- 
CIO, but no answer has been received. 


A meeting was held last Wednesday, Sep- 
tember 15, 1971 with the Personnel Com- 
mitte of the Commission regarding the hir- 
ing of a Maintenance Supervisor to handle 
all major maintenance functions. 


Mr. Clapp of the Personnel Committee 
reported on this meeting held for the pur- 
pose of considering the reorganization of 
the maintenance functions of the Lansing 
Housing Commission by the hiring of a 
Maintenance Supervisor to handle all major 
maintenance functions. It was generally 
agreed that all the present III-B Main- 
tenance Men working at the three Projects 
(Hildebrandt, LaRoy Froh, Mt. Vernon) 
and Scattered Sites, would come under the 
jurisdiction and general direction of the 
Maintenance Supervisor. It was suggested 
that all I1-B Maintenance Men working at 
the three Projects come under the jurisdic- 
tion of the Project Managers. 


The salary scale for the Maintenance 
Supervisor was discussed. It had been sug- 
gested that because of the technical nature 
of the job and the responsibility of being 
on call, the salary level should be set at a 
V level, 


The following resolution was introduced 
and discussed: 


RESOLUTION NO. 229 


Whereas, the Lansing Housing Commis- 
sion on the recommendation of the Lansing 
Housing Commission’s Personnel Committee 
has authorized the hiring of a Maintenance 
Supervisor at a level of V, and 
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Whereas, the Department of Housing and 
Urban Development’s Tenant and Man- 
agement Section has concurred, 


Therefore, Let It Be Resolved that a 
Maintenance Supervisor Classification be 
established at a level of V with a present 
salary commencing at $9,044.00 


Let It Further Be Resolved that the Di- 
rector be given authorizaton to instruct 
the Personnel Department of the City of 
Lansing to establish the above-mentioned 
“eo and to hire a qualified person 
to fill it, 


It was moved by Commissioner Clapp, 
supported by Commissioner Riley, that 
Resolution No, 229 be approved and upon 
roll call, the Ayes and Nayes were as 
follows: 


Ayes: Commissioner Clapp, Bates, Blair, 
Riley, Sliker 


Nays: None. 


The Vice President declared the motion 
carried and the resolution adopted. 


The following two resolutions were in- 
troduced and discussed: 


RESOLUTION NO. 230 


Whereas, the employees of the Lansing 
Housing office need to keep abreast with 
the changes taking place in the field of 
public housing, and 


Whereas, the Department of Housing and 
Urban Development recognizes the national 
Association of Housing and development 
Officials as its chief source of providing 
such information, and 


Whereas, the 38rd National Conference 
of the National Association of Housing and 
develpoment Officials is being held on 
October 3, 1971, through October 6, 1971, 
at Kansas City, Missouri, 


Let It Hereby Be Resolved that the Di- 
rector and his Administrative Assistant be 
given permission to attend the above- 
mentioned conference. 


> 


Let It Further Be Resolved that the 
Lansing Housing Commission will allow 
the expenditure of the necessary funds to 
eover this Conference. 


RESOLUTION NO. 231 


Whereas, the Commissioners of the Lan- 
sing Housing Commission are appointed 
by the Mayor to serve in the area of plann- 
ing, building and management of public 
housing units, and 


Whereas, each Commissioner should be 
informed of the various ramifications of 
the above-mentioned operations, 
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Therefore, Let It Hereby be Resolved that 
any Commissioner desiring to attend the 
Conference being sponsored by the National 
Association of Housing and Redevelopment 
Officials to be held October 3, 1971 through 
October 6, 1971, at Kansas City, Missouri 
be allowed. 


Let It Further Be Resolved that any ex- 
penses incurred in the attendance of the 
above-mentioned Conference be also author- 
ized. 


It was moved by Commissioner Riley, 
supported by Commissioner Clapp, that the 
above resolutions be approved. Upon roll 
eall, the Ayes and Nays were as follows: 


Ayes: Commissioners Bates, Blair, Clapp 
Riley, Sliker 


Nays: None. 


The President thereupon declared the 
motion carried and the resolutions adopted. 
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The Director was asked if any of the 
Commissioners would be interested in at- 
tending a Seminar which was being held 
to discuss improvement in security for 
Housing Projects. The Director stated that 
he did not feel that it was necessary at this 
time for members to attend. 


The Meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 


NLM. 
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By Councilman Ferguson— 


Resolved by the City Council of the City 
of Lansing : 


That Councilman Moore be excused from 
the session. 


Carried, 


By Councilman McKane— 


Resolved by the City Council of the City 
of Lansing: 


That the rule prescribed in Sec. 5.5 (g) 
of the Charter, relative to considering busi- 
ness not on the agenda, be waived. 


Carried. 


By Committee of The Whole— 


Resolved by the City Council of the City 
of Lansing: 


Whereas, the City Council requested the 
Program Coordinator to appear before the 
Senate Highways Committee and the House 
Roads and Bridges Committee to explain 
the opinion of the City of Lansing relative 
to HB 5707 and SB 1071, and 


Whereas, the remarks of the Program 
Coordinator have been reduced in writing 
and set forth in a Position Paper ; 
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Now, Therefore, Be It Resolved that the 
City Council approve said Position Paper 
and orders its distribution to the members 
of the Senate Highways Committee, the 
House Roads and Bridges Committee, and 
Lansing representatives in the legislature. 

Adopted by the following vote: 


Unanimously. 


Lloyd Teets, 2415 Greenbelt Drive, spoke 
and read a letter he had given to all Coun- 
cilmen, 

Louis Baker, 4001 Hillborn Lane, spoke. 

Ahmo Jordon, 4811 Ingham Street, spoke. 

Florence Soulliere, 647 Carrier St., spoke. 


R. H. Tremblay, 2532 Reo Rd., spoke. 


Council adjourned at 8:40 p.m. 


THEO FULTON, 
City Clerk. 


Lansing, Michigan 


November 15, 1971 


B/M 
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Proceedings, October 19, 1971 





The October 19th meeting of the Lan- 
sing Housing Commission was called to 
order by President Riley. 


ROLL CALL 


Present—-Commissioners Blair, Clapp, 
Riley, Sliker—4, 


Absent—Commissioner Bates—1. 
The minutes of the three previous meet- 


ings were corrected and approved as cor- 
rected. 


COMMUNICATIONS 


None. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 

A new subsidy figure based upon 75 units 
of Leased Housing has been submitted to 
Mr. William Whitbeck, Area Director. New 
subsidy figures are: 


BR S635. OT 
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OBR epee ee se ress 955.90 
$ BR. wc 1,181.72 
Ps ee ee ee 1,476.84 
ih: | eee Rae See ee 1,674.00 
BP cates 1,871.16 


Commissioners discussed these subsidy 
figures. The Director reported that he has 
written a letter to the Detroit HUD office 
asking for approval, but no answer has 
been received. 


A new Leased Housing Schedule of sub- 
sidies has been figured based upon new con- 
struction cost and the existing Annual Con- 
tributions rate of 6.48%. The following 
indicates the yearly and monthly subsidies 
for varying bedroom sizes. 








1 Bedroom 
PANG eee te 1,128.00 
1.06 cue | i cr ree 94.00 

2 Bedroom 
ft) an ree meee RnIrD WE FC) 
116.14 

3 Bedroom 
MeGRly) aa cecciiee re 165894 
Monthly __.......---........-..--- 188.24 

4 Bedroom 
Weary ant eserves 199661 
Wot y axe et ICE 

5 Bedroom 
Yearly .. w= 2,227.99 
Monthly ___......---—-.....---_ 185.66 

6 Bedroom 
RT niceties cles aabaces, ue EDL O 
Monthly _.__-_-_---__.194.10 


The Housing Needs Report prepared by 
Community Renewal Program Staff is 
available showing as a bare minimum, need 
of 250-300 housing units during the next 
five years, providing the conditions upon 
which this report was based remains stable. 


Commissioners felt that the subsidy 
figures were too low to interest home- 
owners in leasing units to the Commission 
and wondered what would happen in four 
years time. The Director felt that it could 
work if units were not leased for too long 
a time or too far ahead. 


One Commissioner felt the developers or 
builders would not go for a lease for less 
than five years or perhaps longer. 


FHA Form 3165, used by the HUD office 
to evaluate applications for Program 
Reservations was discussed. The Director 
stated that this form was used by HUD to 
study the needs of the various commissions 
in order to make a decision, Copies of this 
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completed form were given to the Com- 
mission for their information. The return 
of the 100 units in the Commissions Pro- 
gram Reservation (withdrawn some time 
ago) will depend upon this evaluation form. 


Types of units that were preferred by the 
Detroit HUD office and which type of units 
would most likely be available was dis- 
cussed. The Director stated that new 
leased housing units seemed to be in favor 
and would be preferred by HUD. 


MICH. 58-2 (Mt. Vernon Park) 


Lawn work has been completed on this 
project, and downspouts and splash blocks 
have been repaired. Some vacancies are 
the result of evictions for non-payment of 
rent and misuse of the property. 


MICH. 58-8 (Hildebrandt Park) 


A ponding condition has been corrected 
by the installation of catch basins and 
drain, Some vacancies have occurred as the 
result of evictions for non-payment of rent 
and misuse of property. 


MICH. 58-4 (Acquisition) 


Units are well cared for by tenants with 
no known problems. 


MICH. 58-5 (54 Units of housing presently 
being built by Mulder and Sons, Inc.) 

To date, the Commission has purchased 
86 units of housing. Phase VI consists of 
the following: 

2600 Fireside 
2716 Fireside 
121 Northrup 
127 Northrup 


201 Northrup 


MICH. 58-6 (Oliver Tower Apartments) 


The Tower is 95% filled. Final work is 
being done to complete the building. A 
question was asked about next year’s land- 
scaping and what has been planned. The 
Director stated that suggestions are being 
asked for and that perhaps it could be in- 
corporated into a project. 


MICH. 58-7 (LaRoy Froh) 


Yard work and cement work is about 
completed. Some vacancies have occurred 
as the result of evictions for non-payment 
of rent and misuse of property. 


MICH. 58-8 (Scattered Sites) 


Generally these units are in good condi- 
tion. Preventative maintenance has been 
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done on most of these units. There have 
been some neighborhood problems solved 
and eviction of certain families who were 
undesireable and unable to adapt to living 
in Public Housing. 


MICH. 58-9 (Homebuyers) 


The Leased-Purchase Agreements are 
being signed by Homebuyers. 


MICH. 58-10 (South Washington Park) 


The swale around the north and west side 
of the buildmg has been completed by Alco. 
There are about five deficiencies in the 
building to be completed before the Surety 
Company holding the Performance Bond 
ean be relieved of its responsibility. 


MICH. 58-11 (48 Units of scattered site 
and 2 family units to be built by King- 
Holman) 


King Holman is continuing the build- 
ing of 48 units of single family units on 
seattered sites and C-2 family units. The 
first units will be turned over to the Com- 
mission in about six weeks. 


MICH. 58-12 (52 units of Multi-housing to 
be built by Mateer-Pentecost) 


Mateer-Pentecost will begin building 
shortly. 


Proposal H-32-71 is being worked on by 
Mrs. Patricia Winans and others. 


The following resolution was introduced 
and explained by the Director. 


RESOLUTION NO. 232 


Whereas, the City of Lansing, Michigan 
{herein called the “Local Governing Body’’) 
acting by and through the Lansing Hous- 
ing Commission (herein called the ‘Local 
Authority’), and the United States of 
American (herein called the Government’) 
as of the 29th day of March, 1971, entered 
into a certain Annual Contributions Con- 
tract to assist in the development of certain 
low-rent housing, identified therein as proj- 
ect Nos. MICH. 58-1, 2, 3, 4, 5, 6, 7. 8, 9, 
10, 11, 12, and 


Whereas, the Local Authority and the 
Government desire to modify the terms of 
said Annual Contributions Contract; 


BE IT RESOLVED BY THE LOCAL 
AUTHORITY AS FOLLLOWS: 


Section 1. The Local Authority shall 
enter into an amendatory agreement with 
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the Government. modifying the terms of 
the Annual Contributions Contract, and 
the President of the Housing Commission 
is hereby authorized and directed to ex- 
ecute such amendment in quadruplicate and 
the Clerk of the Local Governing Body is 
authorized and directed to impress and at- 
test the official seal of the Local Govern- 
ing Body on each such counterpart. The 
aforesaid amendatory agreement shall be 
in substantially the following form: 


After discussion, it was moved by Com- 
missioner Sliker, supported by Commission- 
er Blair that the above resolution be 
adopted, and upon roll call, the Ayes and 
Nays were as follows: 


Ayes—Commissioners Blair, Clapp, Riley, 
Sliker—4. 


Nays—None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


After discussion, Commission members 
reiterated the fact that the Director has 
been encouraged to complete an Applica- 
tion for 150 units of new Leased Housing 
as well as the return of the 100 Program 
Reservation that HUD withdrew some time 
ago. 


The feasibility of requesting a certain 
percentage of housing units in develop. 
ments was questioned, It was suggested 
that perhaps the Planning Director could 
be invited to come to the next Commis- 
sion Meeting to discuss the matter. 


It was suggested also, that some of the 
aforementioned units could be used for 
Acquisition Housing Units/and or re- 
habilitation. 


Mrs. Patricia Winans distributed two 
proposals to the Commission Members for 
their review and discussion, The first pro- 
posal was a plan for the continuation of 
the Social Services Department in coopera- 
tion with the State Department of Social 
Services and the second proposal dealt with 
Prevention of Delinquency of Youth. The 
two proposals were discussed at length. 
Commissioners felt they would like to 
study them before making any decision. 


Mrs. Winans was commended for the 
time, effort and planning that resulted 
in a successful Dedication Services for the 
Oliver Tower Apartment. 


Respectfully submitted, 


MARCEL, B. ELLIOTT, 
Secretary 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


1332 


OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, October 25, 1971 


The Special Meeing of the Lansing Hous- 
ing Commission was called to order by 
President Riley. 


ROLL CALL 


Present—Commissioners Bates, Blair, 
Clapp, Riley, Sliker—5. 


Absent—None. 


Purpose of the Meeting: 


President Riley called this meeting to 
give consideration to an Invitation which 
had been submitted by Secretary Romney 
for a proposal known as H-82-71 which 
regarded “the design, implimentation, 
monotoring and documenting of a com- 
prehensive public, housing system that 
would provide increased tenant services on 
a most effective basis’’. 


The Director explained Resolution Num- 
ber 233 to the Commission, which follows. 


RESOLUTION NO. 233 


Whereas, Secretary George Romeny of 
the Department of Housing and Urban 
Development caused to have developed a 
Request for Proposal No. H-82-71, “To 
Design, Implement, Monitor and Document 
a Comprehensive Public Housing Manage- 
ment System that Provides Increased Ten- 
ro Services on a Cost Effective Basis’, 
an 


Whereas, Secretary Romney invited Hous- 
ing Commissioners and Directors to attend 
a briefing session regarding the submission 
of such a proposal, and 


Whereas, the Lansing Housing Commis- 
sion directed Commissioner Blair and the 
Director to attend this meeting, and 


Whereas, Commissioner Blair and the Di- 
rector explained the purpose of Proposal 
No. H-32-71, to the Commission, and 


Whereas, the general consensus of the 
Commission indicated the Commission’s 


interest in submitting a proposal in re- 
sponse to the above invitation, and 


Whereas, at its regular meeting on Octo- 
ber 19, 1971 the Commission unanimously 
encouraged and directed the Director and 
the Director of Social Serivces to proceed 
with the develpoment and submittal of 
Proposal No. H-32-71, and 


Whereas, the Director and the Director of 
Social Services have proceeded in the de- 
velopment of said proposal, 


Therefore, Let It Be Resolved, that the 
Lansing Housing Commission authorizes 
the President to sign the documents neces- 
sary to submit a proposal in harmony with 
Proposal No. H-32-71, 


Let It Further Be Resolved, that the Di- 
rector be authorized to hire staff and ap- 
propriate funds from the general budget to 
finalize the submittal of Proposal H-32-71, 
and further be given permission and 
authorization, including funding to allow 
the Director of Social Services and himself 
to hand-carry the above mentioned pro- 
posal to Washington, D.C., in order to meet 
the deadline for submittal of such Proposal 
on October 26, 1971, at 2:00 P.M., Washing- 
ton, D.C. time. 


A motion was made by Commissioner 
Blair, supported by Commissioner Sliker 
that Resolution Number 288 as recorded 
above be approved and upon roll call, the 
Ayes and Nays were as follows: 


Ayes—Commissioners Bates, Blair Clapp, 
Riley, Sliker—5. 


Nayes—None. 


The President thereupon declared the 
motion carried and Resolution No. 233 
adopted. 


The meeting was adjourned. 


MARCEL B, ELLIOTT, 
Secretary 
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Proceedings, November 2, 1971 





The November 2, 1971 meeting of the 
Lansing Housing Commission was called to 
order by Vice-President Blair. 


ROLL CALL 


Present: Commissioners Blair, Clapp, 
Sliker. 


Absent: Commissioners Bates, Riley. 


The minutes of the Regular Meeting of 
October 19, 1971 were approved as cor- 
rected. The minutes of the Sepcial Meeting 
of October 25, 1971 were approved as 
printed. 


COMMUNICATIONS 


None. 


DIRECTOR’S REPORT 
MICH. 58-1—(Leased Housing) 


62 units are presently in the program. 
However, some of the units owned by the 
Lansing Board Rental Corporation and one 
unit owned by William Schoenbachler are 
in the central City area where potential 
residents resist moving into. The vandalism 
on these units is exceedingly high. The 
Lansing Board Rental Corporation is anx- 
ious and willing that we should return these 
units after we have made the necessary re- 
pairs to put them in condition comparable 
to when they were leased. Units being re- 
turned were discussed. 


The Director stated that he has asked 
the Model Cities Director and Mr. Walter 
Sowles the Federal Coordinator, for any 
help possible regarding our bid for the res- 
toration of the 100 units in our Program 
Reservations, 


No answer has been received from the 
Detroit HUD Office regarding the changing 
of the subsidy on MICH. 58-1. 


MICH. 58-2—(Mt, Vernon Park) 


As part of the original contract, the Fire 
Marshall had asked Alco Universal, Inc., to 
extend a fire lane drive to accommodate fire 
fighting equipment. Alco Universal, Inc., 
had repeatedly stated their intention to 
comply to the above request, However, 


Alco Universal, Inc., has not complied and 
the time has come when the Lansing Hous- 
ing Office will install the concrete necessary 
to comply to the Fire Department’s request. 
The bill for the above will be sent to Alco 
Universal, Inc. 


MICH. 58-3—(Hildebrandt Park) 


Concrete had been removed and replaced 
in front of the Community Building. The 
reason for the above was a settlement of 
the concrete after it was first installed. 
Alco had stated ita intention on several 
occasions to replace the concrete in compli- 
ance with its contract. In that Alco Uni- 
versal, Inc. failed to comply with the con- 
tract terms in this regard, and the concrete 
was creating a hazard to persons in the 
project, the Lansing Housing Office re- 
placed the concrete, and will send the bill 
to Alco Universal, Inc. 


MICH. 58-4—(Acquisition) 
No change since the last report. 


MICH. 58-5—(54 units of housing presently 
being built by Mulder & Sons, Inc.) 


To date, the Commission has purchased 
36 units and a Closing has been set for 
Friday on Phase 7, which consists of the 
following: 


3107 Stabler 
$121 Viking 
1216 Wieland 
4900 Tenny 
5009 Palmer 


The Director held up the Closing on the 
above-mentioned units to cal] attention to 
some of the unfinished work promised by 
the developer on units already purchased. 
A meeting was held on November 1, 1971, 
calling attention to the above. The Archi- 
tectual Inspector and Project Manager are 
touring the units in MICH. 58-5 to care- 
fully list all items that need attention he- 
fore winter sets in. Most of the items men- 
tioned above have reference to settlement 
and conditions of driveways, etc. 


Questions were raised regarding why 
some of the units were built in arees where 
there were no storm sewers and improve- 
ments. There was concern about added 
costs at a later date when the sewer and 
improvements were added, etc. 
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The Director explained that any im- 
provements that are ordered in at a later 
date will have to be paid for out of funds 
from the Lansing Housing Commission. 
The HUD Regional and Area Office have 
concurred that this is possible. 


Mike Harrold, Planning Department sub- 
mitted a possible lot for the Commission’s 
approval or disapproval. The lot, on Ferro] 
Street, was discussed. Commissioners noted 
that the street was not paved and often 
muddy, with no storm sewer, etc, disap- 
proving the lot. After discussion, a motion 
was made by Commissioner Sliker, sup- 
Ported by Commissioner Clapp that the de- 
veloper look at the twelve lots that the 
Commission has previously approved in 
Ward III for which the Commission already 
has Appraisals, Upon roll call, the Ayes 
and Nays were as follows: 


Ayes: Commissioners Blair, Clapp, Sliker, 
Nays: None. 


The Vice President thereupon declared 
the motion carried. 


MICH. 58-6—(Oliver Tower Apartments) 


All units have been assigned in this 
building. 


The Resident’s Council of Oliver Tower 
Apartments have formulated a Landscap- 
ing Committee who viewed the grounds as 
to planting of flowers, shrubs, etc. Wpon 
the suggestion of the Director, Parks and 
Recreation Department was asked to send 
a Landscape Engineer to give some help 
to the Landscape Committee. A Master 
Plan has been developed which will be sub- 
mitted to the Director. Necessary bulbs 
will be planted this fall and flowers in the 
Ss in compliance with the submitted 
plan, 


A Commissioner commented on the con- 
dition of some of the walls in the lobby 
area. The Director stated that special at- 
en would be given to those areas in the 
‘uture. 


MICH. 58-7—(LaRoy Froh) 


No change since last report. 


MICH. 58-8—(Scattered Sites) 


No change since the last report. 


MICH. 58-9—(Homebuyers) 


Lease-purchase Agreements are being 
signed by the Homebuyers. 


MICH. 58-10—(South Washington Park) 


The swale around the north and west side 
of the buildings was completed by Alco 
Universal Inc. However, the drain installed 
is not adequate to take care of the need of 
removing excess water. The Company has 
been notified of this fact. 
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MICH. 58-11—(48 units of scattered site 
and 2-family units to be built by King- 
Holman) 


Six 2-family units are in the finishing 
stages of completion and four 2-family 
units are in the basement stage of develop- 
ment, 


Commissioners asked where the units 
were located and if they would be able to 
see them. Commissioner Blair stated that 
he has made arrangements with the devel- 
oper to tour the units and invited the other 
Commissioners to come along. 


MICH. 58-12——(52 units of Multi-housing to 
be built by Mateer-Pentecost) 


The developer, his prime contractor and 
the director met on November 1, 1971, at 
8:80 A.M. 


The developer was concerned as to wheth- 
er the Housing Office could accept the units 
before the sidewalks and driveways were 
permanently installed. The Director con- 
sulted with the Building Department and 
with the Federal Inspector and found that 
it is possible on a temporary basis, to in- 
stall temporary drives and walks. 


GENERAL 


Regarding Proposal H 32-71 and the trip 
of Mrs. Patricia Winans and the Director 
to Washington, D. C. on October 25, 1971, 
note the following. 


A meeting was held in the office of Mr. 
Nathan Blacker, Chief of the Contract 
Branch regarding a question about the 
HUD Form the Commission was asked to 
submit. Mr. Blacker and his assistant went 
through the Proposal and helped us use 
the Proposal format regarding the budget 
submission. We had only formulated the 
budget on a one year basis and had to en- 
large it to include a three year period. 
Without the assistance and help of the 
HUD Office, we would never have been able 
to make the submittal by the deadline which 
was 2:00 P.M. 


They provided a place for us to work, 
an adding machine and other help for which 
we are most grateful. A letter will be sent 
to Mr. Romney expressing our appreciation 
ol work of his employees in this re- 
gard, 


Upon the request of the Commission, the 
Director sent inquiries to several Housing 
Commissions through-out the State regard- 
ing the question of Security on their Proj- 
ects. A rough draft has been provided for 
the Commission’s study, which deals with 
the Commissions of Alpena, Ann Arbor, 
Benton Harbor, Mt. Clemens, Pontiac, Port 
Huron, Battle Creek, Saginaw and Flint. 
This chart reveals that the various Housing 
Commissions operate in accordance with 
local policy and there seems to be no regu- 
lar pattern followed. 
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In connection with this, at a previous 
Commission Meeting, the Director was 
asked whether the problem of security had 
been solved in the projects, in response to 
a suggestion that we send certain of our 
personnel to a meeting in Chicago where 
this subject was to be considered. At the 
time the matter was before the Commission, 
the Director had been given assurance on 
the part of the staff, that they had not 
heard of any more difficulty requiring se- 
curity guards, ete. The Director had not 
been made aware of the feelings of the resi- 
dents in this regard, and found later that 
a petition was delivered to the Project 
Manager by the residents of one of the 
projects. After consultation with the Proj- 
ect Manager and the Community Services 
Coordinator, there was some indication that 
the petition had an impetus from some of 
the older residents in the project. It is 
proposed te do the following: 


1. Sit down with the Resident’s Council at 
LaRoy Froh and talk to the people re- 
garding this proposal. 


2. Send a letter to the City Attorney ask- 
ing for guidance and direction regarding 
the matter of security on the project. 
The City Attorney will be able to tell 
us what would be allowed as far as State 
law and City Ordinance is concerned, 


3. When the above information has_ been 
assimilated, contact the Chief of Police 
for implimentation of the method most 
advantageous to our particular legal set- 
ting. 


It was suggested by Commissioner Sliker 
that the Director sit down with the Project 
Managers and brain-storm the situation 
first; then the police to find out what can 
be done, and then go to the tenants, Per- 
haps the President of the Resident’s Coun- 
cil could be in on the brain-storming meet- 
ings. 


The following resolution was introduced 
and discussed. 


RESOLUTION NO. 234 


Whereas, the Maintenance Classification 
of the Housing Commission are either a 
II-B or a III-B level except one Classifica- 
tion known as Laborer II, and 


Whereas, the Laborer II Classification re- 
quires the same talent and work as the 
Maintenance Man II-B level, and 


Whereas, the Classification Laborer II 
creates some difficulty with our Bookkeep- 
ing procedure, 


Therefore, Let It Be Resolved that a 
new Maintenance Man JI-B Classification 
($6,953.00) be established to take the place 
of the one Laborer II Classification 
($6,410.00). 


It was moved by Commissioner Clapp, 
supported by Commissioner Sliker that 
Resolution No, 234 be approved and upon 
roll call, the Ayes and Nays were as fol- 
lows : 


Ayes: Commissioners Blair, Clapp, Sliker. 
Nays: None, 


NOVEMBER 29, 1971 


The Vice-President thereupon declared 
the motion carried, and the resolution 
adopted. 


Mrs, Ann Oliver had requested an audi- 
ence before the Commission. She remarked 
that people are constantly calling her for 
help in finding housing, especially the el- 
derly since the dedication of the new build- 
ing. She stressed the present and future 
need of housing with the Logan-Birch de- 
velopment, Urban Renewal No. 2, Code 
Enforcement, the Aurelius Road extension. 
The Commission should investigate and con- 
sider thoroughly before making any deci- 
sions. 


The Director told the Commission that 
he would complete the ground work for the 
Application for 150 Program Reservations 
for new leased housing as soon as the new 
lease and grievance procedure had been 
finalized. 


One of the Commissioners brought up the 
fact that if new construction leased hous- 
ing was not economically feasible, why 
should the Commission spend time acquir- 
ing reservations for this purpose. It was 
pointed out, however, that through con- 
versation with Mr, Frank Caliendo, Produc- 
tion Representative, it was learned that 
Perhaps more subsidy could be allocated to 
new construction leased housing. 


One of the Commissioners asked if the 
Director had really looked and _ brain- 
stormed every possible method to obtain 
housing, and wondered if we could get 
someone from HUD to come in to discuss 
the various problems and the methods that 
would allow the Commission to obtain 
housing quickly. 


It was suggested that Mr. Frank Calien- 
do, the Production Representative from the 
Detroit HUD Office, be invited to come and 
discuss the various problems and the meth- 
ods that would solve them. The possibility 
of using the Rehabilitation method was dis- 
cussed. 


The Director stated that a letter would 
be sent to Mr. William Whitbeck and Mr. 
Caliendo requesting that Mr. Caliendo at- 
tend a meeting of the Commission for the 
above-mentioned reasons as soon as possible. 


A meeting with the Legal Aid Attorney 
and the City Attorney regarding the Model 
Lease and the Grievance Procedure has been 
set for Monday morning, November 8, 1971. 


Discussion followed on various items— 
keys for Commission members to Oliver 
Towers with records to be kept of keys that 
are out; information being available for 
families that apply for low-income housing 
who could be eligible for 235 and 236 hous- 
ing as well; over-income affidavits or affi- 
davits for all elderly to be signed regarding 
transfer or assignment of property, etc. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary, 
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OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, November 16, 1971 





The November 16th meeting of the Hous- 
ing Commission was called to order by 
President Riley. 


ROLL CALL 


Present: Commissioners Blair, Clapp, 
Riley, Sliker. 


Absent: Commissioner Bates. 


Visitors: Mr. Glen Wilkenson, Federal 
Inspector, Mr. N. D’Haene, Architectural 
Inspector, Mr. Ray Radditz, Architectual 
Inspector’s Representative, 


The Minutes of the previous meeting 
were approved as printed. 


COMMUNICATION 


1. Letter from Ross-Hostetler requesting 
the termination of the Contract entered 
into with the Lansing Housing Commission 
in 1970 for Consultant Services on 240 
units. There are 96 units still remaining 
in the Contract. Ross and Hostetler have 
found it no longer economically feasible 
to act as Consultants. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commis- 
sioner Blair that the Contract for Con- 
sultive Services with Ross-Hostetler be ter- 
minated because the company is no longer 
in the Consultant business, 


The Ayes and Nays were as follows: 
Ayes—Commissioner Blair, Clapp Riley, 
Sliker. Nays—None, The President there- 
upon declared the motion carried. 


2. Letter from Tenant stating that he 
has no need for a Grievance Committee, in 
that he had no grievance and was very 
satisfied and happy with the Lansing Hous- 
ing Commission as his Landlord. 


Commissioner Sliker reported on letters 
received from Homebuyers regarding Train- 
ing Classes that they had attended. Letters 
were favorable. Copies distributed to Com- 
missioners. 


DIRECTOR’S REPORT 
MICH. 68-1 (Leased Housing) 


The Lansing Housing Office is in the 
process of renovating the property at 912 


W. Lenawee Street. The family was moved 
to LaRoy Froh. 


No word has been received regarding the 
change in subsidy for MICH. 58-1. 


MICH. 58-2 (Mt. Vernon Park) 


The Lansing Housing Office is in the 
precess of enlarging fire lanes to comply 
with the Fire Marshall’s request. 


MICH. 58-3 (Hildebrandt Park) 


Units are in the process of being renovat- 
ed. Also, the grounds are being aC SG 
in preparation for winter. 


MICH. 58-4 (Acquisition) 
No change since the last report. 


MICH 58-5 (54 anits of housing presently 
being built by Mulder and Sons, Inc.) 


No change since the last report. 


MICH. 58-6 (Oliver Tower Apartments) 
All units have been assigned. 


MICH. 58-7 (LaRoy Froh) 
No change since last report. 


MICH. 58-8 (Scattered Sites) 
No change since last report. 


MICH. 58-9 (Homebuyers) 


Fifteen (15) Homebuyers have been con- 
tacted regarding the signing of their 
purchase-lease agreement. However, not all 
of the above have responded as yet to 
complete the transaction. 


MICH. 58-10 (South Washington Park) 
No change since the last report. 


MICH. 58-11 (48 units of scattered site 
and 2-family units being built by King- 
Holman). 
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Six 2 family units are in the finishing 
stages of completion and four 2-family 
units are in other stages of construction. 


Mr. Noblyn D’Haene informed the office 
that he has given notice to King-Holman 
that the quality of workmanship on brick 
is not satisfactory. Commissioner Blair 
called this matter to the attention of the 
Director also. The Building Department 
of the City of Lansing and the Federal 
Inspector have been asked to give the brick 
work a complete scrutiny as to quality of 
workmanship, ete. 


Mr. Glen Wilkinson, the Federal In- 
spector was introduced to the Commission 
and he stated that he had found the unit 
to be unacceptable because of the inferior 
brick work. The brick would have to be 
torn out and replaced with acceptable brick 
and labor. 


It was brought out in discussion that 
the developer should furnish the Archi- 
tectual Inspector a copy of his work 
schedule and/or call him when brick work 
is started so the problems like the above 
ean be corrected before the job progresses 
that far. 


The type of windows used and specificat- 
tions for the windows and storm windows 
for units in this project were discussed. 
More information will be available at the 
next meeting. 


After discussion, Commissioners stated 
that solid drives were preferred over ribbon 
drives. 


MICH. 58-12 (52 units of Multi-housing 
to be built by Mateer-Pentecost} 


Mateer-Pentecost, Inc. informed this of- 
fice that they were about ready to begin 
construction on Forest Road so that units 
may be finished by next June. 


GENERAL 


Mr. Robert Black Mayor’s Office, attended 
a meeting in Detroit HUD Office along 
with Councilman Ferguson, Walter Sowles, 
Jackie Warr and others to consider the 
“Planned Variation” of Model Cities. In 
this meeting Mr. Whitbeck was given a 
copy of Proposal H-32-71 and reminded 
again of the Lansing Housing Commission’s 
Application for the restoration of the 100 
units in the Program Reservation. 


The Lansing Housing Commission’s 
Social Services Department has been in the 
process of meeting with Residents Council’s 
to select members to function in the capaci- 
ty of Grievance Panel Members. 


The procedure for selection of Grievance 
Panel members was explained by the Di- 
rector. Twenty individuals are selected 
(from among all projects). Two are chosen 
on an alphabetical basis for each meeting 
on a rotating basis, until the whole list has 
participated, The panel will consist of two 
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residents, 2 representatives from manage- 
ment, and 1 neutral person who is accept- 
able to both residents and management. 


It had been suggested that the represen- 
tation from Management should or could 
be one staff member and one Commissioner. 
Several Commissioners were of the opinion 
that having a Commissioner on the Panel 
would not be in the best interest of all 
concerned—that since they make the rules 
it would appear to be a conflict for them 
to be represented on the Panel. 


Mr. Carl Kaplan, Legal Aid, Mr. James 
Giddings, City Attorney and the Director 
have been in the process of meeting to work 
out the final details of the Model Lease and 
the Grievance Procedure. Another meeting 
: set for Thursday, November 18, 1971, at 

230 A.M. 


The final details are being worked out to 
facilitate the Central Maintenance func- 
tion. The garage on Mill Street is pre- 
pared and forms and procedures are being 
finalized so that all III-B Maintenance per- 
sonnel will be working out of the above 
garage. We hope to make this transition 
by Thursday. November 18, 1971. 


The Maintenance Supervisor has been 
making inquiries regarding inter-Communi- 
cation systems for the maintenance person- 
nel. 


Questions were asked regarding the ap- 
proximate number of maintenance calls 
that are received a day, how week-end 
calls are going to be handled, need for a 
central switch board for the Housing Com- 
mission, etc. 


The Director stated that approximately 
40 calls are received a day, but no accurate 
count has been kept because maintenance 
calls go to the various project offices instead 
of to the Central Office. One Maintenance 
person will be on call nights and on week- 
ends and possibly a number will be posted 
with numbers to be called in an emergency. 


The Director, the Maintenance Supervisor 
and the Project Managers will meet again 
to standarize costs of repairs at the various 
projects. A study will be made of the 
needs for certain materials for all the proj- 
ects which will be stored at the warehouse. 


A request was made by Commissioners 
that monthly staff reports be given by the 
Community Service Coordinator, the Proj- 
ect Managers, the Maintenance Supervisor, 
ete. either written or in person. Report 
should contain information about problems, 
trends. new activities, suggestions they may 
have, etc. 


Commissioner Sliker inquired about 
future funding for the Social Services De- 
partment. The Director explained that 
several proposals had been submitted for 
funding which were presently being con- 
sidered by the Department of Social Ser- 
vices. 


It was felt that the Social Services De- 
partment should be more permanently 
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financed so that there would be more job 
security for the employees. 


The Director announced that Mrs. Betty 
Lyons, the Placement Director had submit- 
ted her resignation and was taking another 
position. 


Managerial Training possibilities avail- 
able through the State Housing Authority 
was brought up by a Commissioner. A 
Mr. James Roberts should be contacted for 
further information. 
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Commissioner Riley inquired about the 
possibility of Commission Meetings being 
scheduled for only once a month. It was 
stated that this could not be possible until 
the Commission was out of the development 
stage. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 





OFFICIAL PROCEEDINGS OF THE 


LANSING BUILDING AUTHORITY 
OF THE CITY OF LANSING 





Special Meeting, November 17, 1971 





A special meeting of the Lansing Build- 
ing Authority was held on Wednesday, 
November 17, 1971 at 11:00 a.m, in the 
Conference Room, 10th Floor, City Hall. 


Present: Robert R. Backus, James Dow- 
sett, Oskar M. Hornbach. 


Absent: None. 
Also present: Theo Fulton, City Clerk. 


The special meeting was called to order 
by Chairman Backus to swear in James 
Dowsett as Treasurer of the Lansing Build- 
ing Authority to replace Raymond Burgess 
and to enter into the Option to purchase 
Lansing Catholic Central High School. 


Motion by Mr. Hornbach, seconded by 
Mr. Backus, that James Dowsett be sworn 
in as Treasurer of the Lansing Building 
Authority to replace Raymond Burgess, 


Motion carried unanimously. 


Mr. Dowsett sworn in by City Clerk Theo 
Fulton as Treasurer of the Lansing Build- 
ing Authority. 


Motion by Mr. Hornbach, seconded by Mr. 
Backus to enter into the Option to purchase 
Lansing Catholic Central High School from 
the Diocese of Lansing pursuant to a 
Resolution of the Lansing City Council of 
November 15, 1971 authorizing the Building 
Authority to act in this matter, 


Motion carried unanimously. 


The Option to purchase Lansing. Catholic 
Central High School was signed by Chair- 
man Backus and Secretary Hornbach and 
witnessed by Treasurer Dowsett and Steph- 
anie Sabia, The Option is to be forwarded 
to Alexander Zaleski to sign for the 
Diocese. 


_ There being no further business the meet- 
ing was adjourned at 11:15 a.m. 


Respectfully submitted, 


OSKAR M. HORNBACH 
Secretary 
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have completed their meeting, the Re- 
development Board and the Waterfront 
Development Board will then hold a joint- 
meeting. 


EXCUSED ABSENCES 


All members were in attendance. 


HEARING OF DELEGATES 
AND INDIVIDUALS 


None. 


JANUARY 10, 1972 


The meeting adjourned at 9:30 p.m. 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD 


Richard L. Zimmerman, 
Secretary. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Special Meeting, December 2, 1971 





The President of the Lansing Housing 
Commission called this Special Meeting at 
the request of the Commission to allow 
Mr, Frank Caliendo, Production Represen- 
tative from HUD, to advise and to enlighten 
the members as to the availability of fund- 
ing and methods of production that would 
be most effective. 


ROLL CALL 


Present: Commissioners Riley, Bates, 
Sliker, Blair, and Clapp. 


Visitors: Mr. Mike Harrold, Representa- 
tive of the Planning Department; Mrs. 
Ann Oliver; Mr. James Spackman, Repre- 
sentative from Community Renewal; Mr. 
Frank Caliendo, Production Reppresenta- 
tive from HUD, 


Mr. Caliendo gave consideration to the 
following development and_ construction 
methods: Scattered Sites, Conventional 
Method of Production, Turnkey Method, 
and Turnkey-Leasing Method, 


SCATTERED SITES 


Scattered site public housing satisfies the 
public need and allows units to be built in 
various neighborhoods of the community. 
It was suggested that wherever possible 
the Commission option the sites in question 
to eliminate the supply and demand price 
pressure, The Housing Commission should 


option the site without advertising for 
them. Further than this, Mr. Caliendo ad- 
vises that several alternate sites could be 
procurred in the event that a site was not 
usable or free of title. 


CONVENTIONAL METHOD 


The oldest method of production in pub- 
lic housing is known as the Conventional 
Method. In the Conventional Method the 
housing commission acts as the developer. 
As a developer, the commission hires an 
architect who plans the building which in- 
cludes site improvement and other ameni- 
ties. Normally, the housing commission 
may hire the services of a registered archi- 
tect who in turn consults with the com- 
mission and HUD to determine the basic 
type of construction for the specific hous- 
ing need. The prime contractor is chosen 
through the bid method after the plans and 
specifications have been developed by the 
architect. The prime contractor usually 
sub-contracts all of the various specialized 
areas, Under this program, the general 
construction would be let to the contractor 
and he in turn would sub-contract the 
mechanical, the electrical, the plumbing, 
and the landscaping, etc. Under this pro- 
gram the commission would have been 
given certain monies in the Annual Contri- 
bution Contract to build the buildings with. 
The commission would disperse all monies 
and determine by change orders any devia- 
tion from the original plans and specifica- 
tions. 
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TURNKEY METHOD 


The Turnkey Method utilizes the expertise 
and the construction know-how of private 
enterprise in that the developer develops 
the architectural, engineering, and site ex- 
pertise. The housing commission in this 
case develops basic guidelines in handout 
materials which allow the developer to sub- 
mit proposals in the building of specific 
projects. Each developer is given latitude 
to develop his particular plan. The com- 
mission chooses the plan that most ade- 
quately fulfills the need of providing hous- 
ing across the city in the best possible way. 
The cost factor is not the only considera- 
tion in this process, however, the statutory 
limitations placed upon construction by the 
Federal Government must be considered. 
Mr. Caliendo mentioned that the Turnkey 
Method is not a great deal faster than the 
Conventional Method. Lansing is a good 
example of Turnkey in that the Commission 
has done a good job utilizing this method 
under the leadership of Mr. Elliott, Housing 
Director. In fact, Mr, Caliendo stated, 
“When other housing commissions have 
problems I refer them, without reserva- 
tion, to the expertise of the Lansing Hous- 
ing Commission.” 


TURNKEY-LEASING METHOD 


The construction method which is being 
given special emphasis by HUD is known 
as Turnkey-leasing. Some funding has been 
designated and earmarked for the Turnkey- 
leasing concept within the nation. Some 
housing commissions are not developed to 
the point of being able to utilize this 
method of construction. Only those com- 
missions that have had experience in Turn- 
key construction and also have a leasing 
program in operation are usually chosen 
for the Turnkey-leasing Method of de- 
velopment. The Turnkey-leasing Method 
of development would likely be given a 
higher priority for Lansing than any other 
type of construction at this point in time. 
The question was posed by a commission 
member as to the possibility of using the 
leasing method in the rehabilitation pro- 
gram, Mr. Caliendo mentioned that it 
would be possible to have the developer 
bring the units up to a standard and then 
lease them for a number of years. In 
Turnkey-leasing the leases are written in 
increments of 5, 10, 15, and 20 years allow- 
ing the developer to borrow the necessary 
money to finance the construction of such 
projects. The commission, under these cir- 
cumstances, writes into the lease the con- 
ditions that are most favorable to the com- 
mission and the developer. It would be 
possible to have the developer do all of 
the maintenance functions. Also, it would 
be possibble to have a clause to purchase 
Placed in the lease, however, the purchase 
clause must be exercised at 5, 10, 16, or 20 
year increments when the lease is renewed. 


Mr, Caliendo went into a general discus~- 
sion as to how the Lansing Housing Com- 
mission could program its production plan 
for new housing units and utilize the homes 
rehabilitated by non-profit groups such as 
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Bild Corporation, The Lansing Housing 
Commission can lease units that have been 
rehabilitated by non-profit groups if they 
meet the HUD requirements. The feasibility 
of utilizing rehab homes by _ non-profit 
groups would depend upon whether the 
subsidy would be great enough to meet the 
financial] need of the non-profit groups 
building program. The subsidy for new 
and old housing programs are based upon 
a formula set up by HUD. This formula 
consists of the number of units construct- 
ed for new housing in Ingham County, 
times from 150% to 175% to determine the 
total development costs, times the current 
Annual Contribution interest rate. If such 
a subsidy is high enough to pay the ex- 
penses of administration and other inci- 
dental expenditures incurred by the Lan- 
sing Housing Commission regarding such 
units plus the amount needed by the non- 
profit group to pay off expenditures in- 
curred to purchase rehab and process the 
unit, the program would be feasible. 


The question was posed as to whether 
one unit or a few units could be leased, 
and Mr. Caliendo mentioned that it would 
be important for the Lansing Housing 
Commission to utilize many units in order 
to take advantage of the savings of mass- 
production techniques. The requirements 
of leasing homes would be basically that 
they satisfy the need for good housing as 
the Housing Office defines such a need, that 
they are located throughout the community 
to help balance the environment, that the 
design be conducive to satisfactory aesthe- 
tie surroundings, and that the units can be 
lived in adequately, Another advantage is 
that leased housing has a normal tax struc- 
ture and more revenue comes to the city 
as a result of this fact. 


It was further suggested by Mr. Caliendo 
that the following kind of approach could 
be taken by the Lansing Housing Com- 
mission : 


1, The determination of the number of 
housing units needed as to specific bed- 
room sizes. 


2. The maximum amount that the Housing 
Commission would be able to pay in 
subsidy after an indepth study of ex- 
penditures of administration and other 
costs were considered by the Housing 
Commission, 


3. The Commission could advertise for cer- 
tain units of a specified size, located in 
the community in accordance with the 
Commission’s concurrence of general 
limitations, etc. 


Mr. Caliendo further stated that leased 
housing is based on a no vacancy policy, 
and the present program must be adminis- 
tered with this fact in mind. If there is a 
vacant leased housing unit for a period of 
time, the over all subsidy would be cut by 
HUD to include only those units that are 
kept reasonably filled. 


Mr. Caliendo was asked what chances 
the Housing Commission had of the restora- 
tion of the 100 units in program reserva- 
tion which had been held in abeyance and 
not: funded for the last two years. Mr. 
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Caliendo was of the opinion that there was 
little chance of the Lansing Housing Com- 
mission receiving funding for the above 
mentioned 100 units of program reservation 
unless the Turnkey-leasing concept was 
utilized. 


The following questions have been re- 
quested of Mr. Caliendo: 


1, Can the Lansing Housing Commission 
lease one unit out of a four unit town- 
house? 


JANUARY 10, 1972 


2. Can the Lansing Housing Commission 
lease units outside the city limits? 


3. If the Lansing Housing Commission 
options an individual lot which later is 
determined to be unacceptable, how does 
the Housing Commission recoup the 
funds that may have been expended by 
optioning the land and perhaps the 
appraisal. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, December 7, 1971 





The December 7th meeting of the Hous- 
ing Commission was called to order by Vice 
President Blair. 


ROLL CALL 


Present: Commissioners Blair, Clapp, 
Sliker. 


Absent: Commissioners Riley and Bates. 


Visitors: Mr. N. D’Haene, Architectural 
Inspector; Mr. Ray Radditz, Architectural 
Inspector’s Representative: Mr. Charles 
Holman, King and Holman Construction 
Company; Mrs. Patricia Winans, Social 
Services Coordinator. 


The Minutes of the previous meeting 
were approved as amended. 


COMMUNICATIONS 


1. Letter from Councilman Terry J. 
McKane to the residents of the Hildebrandt 
Park Project regarding traffic on Turner 
Street which is a hazard to the children 
crossing from Hildebrandt Park to the 
store. 


The Director read the letter to the Com- 
mission, and the Commission requested a 
copy of the letter which is being mailed 
to them. 


2. Letter from the Economic Opportunity 
Committee regarding requests for added 
room for Head Start facilities at LaRoy 
Froh, Mt, Vernon, and: Hildebrandt Park. 


This communication was discussed by the 
Commission and the following items were 
brought out: 


The Lansing Housing Commission should 
demand full rent to cover all costs. The 
Economic Opportunity Committee must pay 
total expenses so the Lansing Housing Com- 
mission will have no deficit. 


If the nursery program proposed in Pro- 
posal No. H3271, “Comprehensive Housing 
and Management System’ is funded, the 
proposed Headstart Program may not be 
needed. 


If the Economic Opportunity Committee 
is allowed to renovate or to rehabilitate the 
units to allow passage from one unit to 
another or any other alterations, an es- 
crow fund must be established to cover 
the anticipated costs of putting the units 
back into their present condition. 


All construction must meet the require- 
ments of the Fire and Structural Codes of 
the City of Lansing. 


There will be a composite report on the 
Head Start Program next week. 


The Commission authorized the Director 
to set up an exploratory meeting with Mr. 
Haskel of Head Start to discuss aspects 
of this renovation. 


8. Letter from William Mateer, Builder 
and Developer, regarding the commencing 
of construction of Mich. 58-12. 


The Director read the letter to the Com- 
mission, 
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4, Letter from Eugene A. Gulledge, As- 
sistant Secretary-Commissioner, Depart- 
ment of Housing and Urban Development, 
regarding the subject of “Investiture of 
Authority by LHA Boards of Commis- 
sioners in Board Chairman or Executive 
Director to Act on Construction Matters.” 


The Director summarized the letter for 
the Commission members and suggested 
that this letter be sent to the City Attorney 
for interpretation of how it fits into Michi- 
gan al and the Commission was in agree- 
ment. 


5. Report from the LaRoy Froh Security 
Meeting on November 18, 1971. 


The Director summarized the report for 
the Commission members, and the Com- 
mission requested a copy of the communi- 
cation which is being sent to them. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


No particular change in this program as 
communications have not been completed 
with Mr. Delbert Peterson, Lansing Board 
Rental Corporation, regarding the removal 
bee certain units of housing in the Central 

ity. 


MICH. 58-2 (Mt. Vernon Park) 
Six are ready and several are not ready, 


The assignment manager has been in- 
structed to use families who normally would 
fit into three bedroom units to fill the four 
bedroom units, 


MICH. 58-3 (Hildebrandt Park) 
Hight empties, five ready. 


MICH. 58-4 (Acquisition) 
No change since last report. 


MICH. 58-5 (54 units of housing presently 
being built by Mulder and Sons, Inc.) 


No change since last report; however, a 
meeting has been set up with Mr. Glen 
Wilkinson, HUD Construction Representa- 
tive, for December 10, 1971, and at that 
time all units will be checked out. 


MICH. 58-6 (Oliver Tower Apartments) 


Enclosed you will find the listing of resi- 
dents of Oliver Towers. Some further as- 
signments have been made since the print 
out of this report. 


MICH. 58-7 (LaRoy Froh) 


No change since last report. There are 
three empty units and two of these are 
ready for assigning. 
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MICH. 58-8 (Scattered Sites) 
Two empty. 


MICH, 58-9 (Homebuyers) 
One empty. 


MICH. 58-10 (South Washington Park) 


No vacancies and no change since last 
report, 


MICH. 58-11 (48 units of scattered site and 
2-family units being built by King- 
Holman) 


Six 2-family units are in the finishing 
stages of completion and four 2-family 
units are in other stages of construction. 


Mr. Glen Wilkinson, after inspecting the 
quality of brick workmanship on the unit 
located at 6042 and 6044 Haag Road, re- 
jected them, The reason being that the 
quality of work was below standards ac- 
ceptable to the Federal Government. 


Since this rejection, Councilman Harold 
Moore called the Director’s Office and re- 
quested a meeting with him at the Haag 
Road site. Mr. Moore asked for the meet- 
ing to include the following men: Mr, Glen 
Wilkinson, HUD Construction Representa- 
tive; Mr. James Riley, the President of 
the Lansing Housing Commission; Mr. 
Nobyn D’Haene, Architectural Representa- 
tive of the Lansing Housing Commission ; 
Mr. Bernard Elliott, Building Commis- 
sioner of the City of Lansing; Mr. Charles 
Holman of King Holman Developers; and 
Pat Kelley, Representative of the Brick- 
layers Association. After consultation with 
Mr. James Riley, the above meeting was set 
up for December 10, 1971, at 10:00 a.m. in 
the Lansing Housing Office. 


MICH, 58-12 (52 units of Multi-housing to 
be built by Matter-Pentecost) 


No progress except what has been re- 
ported in a letter from Mr. Mateer. 


GENERAL 


The statements from the project man- 
agers were read by the Commissioners, and 
it was requested that the Managers, the 
Social Services Department, and the Main- 
tenance Men make another report describ- 
ing any problems and/or pleasantries. 


It was requested by the Commissioners 
that they be given a way in which they 
could get in touch with the managers if 
the need arises. 


The Commissioners suggested that a rep- 
resentative from the Social Services Depart- 
ment be present at the first meeting of the 
month, and the project managers be present 
for the second meeting of the month. 


The report by Pat Winans, Social Ser- 
vices Coordinator, was read by the Com- 
mission, The Commission requested that 
Pat Winans be brought to the meeting to 
answer some questions. 
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In discussing the Social Services Coordi- 
nation Program it was suggested that per- 
haps some of the personnel for the Social 
Services Department could indeed be on 
call at the project offices and help cover 
for the project manager, It was further 
suggested that if sueh a person were able 
to be in the project office in the absence of 
the project manager that this would be an 
important service, It was pointed out, 
however, by the Director that there is only 
so much money in the budget and we have 
to decide whether we shall have an extra 
social service worker or a project manager. 


Pat Winans said that we should hear 
from the Department of Social Services if 
our proposals are being accepted, She fur- 
ther stated that Eurlaine Murphe, who is 
working on grants in the Department of 
Social Services on the State level, was in 
the process of evaluating certain aspects 
of this proposal. 


A Commissioner asked if it would be pos- 
sible to have any interim funds from HUD, 
and the Director stated that the funding 
would come from the Lansing Housing 
Commission budget anyway and would have 
to be approved by HUD. 


It was brought up by the Commissioners 
that all communications should be clarified 
as to whether it is the Lansing Housing 
Office or the Lansing Housing Commission. 


Commissioner Clapp will not be attend- 
ing the next two meetings. 


It was requested by a Commissioner that 
the next meeting be held in the Conference 
Room. 


It was requested by the Commissioners 
that the Director communicate the Com- 
mission’s concern regarding the architec- 
tural inspection of the Holman units. 


It was suggested by the Commission that 
a brochure be developed that would develop 
public relations. This brochure would con- 
tain a Table of Information as to the 
number, kind, and locations of units under 
the management of the Lansing Housing 
Commission throughout the city. Perhaps 
this could be placed in the Lansing Hous- 
ze Ones lobby and also the lobby of City 

all, 


By way of information, the Director in- 
formed the Commission of the fact that 
the Lansing Housing Office had purchased 
a safe for the keeping of money and docu- 
ments. 


Mr. Charles Holman of King and Holman 
Construction Company demonstrated how 
the storms and screens were placed in the 
window. 


The Director stated that the Federal In- 
spector did not find anything wrong with 
the window and asked Mr. D’Haene, Archi- 
tectural Representative for the Lansing 
Housing Commission, if the window met 
specifications, Mr. D’Haene reported that 
it did meet all specifications. The Com- 
mission then agreed to accept the window. 


Mr. Charles Holman of King and Holman 
Construction Company also brought out a 
couple of problems that he had come across. 
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The duplex sites are limited with the 
money Mr. Holman has ($5,500.00) plus he 
is restricted to a certain area, Three sites 
have been eliminated due to bad soil. Mr. 
Holman said he needs approximately two 
more sites, 


The suggestion was made that a meet- 
ing be set up between Mr. Elliott, Housing 
Director; Mr. Charles Holman, King and 
Holman Construction Company; Mr. Mike 
Harrold, Planning Department; and Mr. 
Raymond Guernsey, Director of the Plan- 
ning Department, to discuss the problem 
of limited duplex sites, 


NEW BUSINESS 


Resolution No. 285 was read by the Com- 
mission members. 


RESOLUTION NO. 235 


Whereas, the Lansing Housing Commis- 
sion collects all of the rentals of all of 
the units under management of the Lan- 
sing Housing Commission at 310 Seymour 
Avenue, and 


Whereas, the residents come with the ex- 
pectation of having their checks cashed at 
the same time their rental payments are 
made, and 


Whereas, it would be convenient for the 
Commission’s operations and the housing 
residents if a rental payment change fund 
could be established for the purpose of 
cashing checks at the rental payment office ; 
Let It Be Resolved, that the Lansing Hous- 
ing Commission authorizes the establish- 
ment of a Change Fund in the amount of 
$500.00. This fund would be controlled in 
the same manner as all other Housing 
Commission funds and a continual aeccount- 
ing of this fund will be available. 


The question of having the tenants pay 
their rent at the project offices was brought 
up, but it was shelved because of the lack 
of security in each of the projects. After 
a further discussion, it was moved by 
Commissioner Blair, supported by Com- 
missioner Clapp, that the Resolution No. 
235 be approved. 


The Ayes and Nays were as follows: 


Ayes: Commissioner Blair, Clapp and 
Sliker—3. 


Nays: None. 
The President thereupon declared the 
motion carried, 
The meeting was adjourned. 
Respectfully submitted, 
MARCEL B. ELLIOTT, 


Secretary. 
T.Cc, 
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PLANNING DIRECTOR’S REPORT 


The employment of Richard Baker was 
announced by the Planning Director. Mr. 
Baker has been hired with the understand- 
ing that should higher positions become 
available he will be considered for transfer. 
New Jobs will be opening because of the 
Model Cities Contracts. 


NEW BUSINESS 
Letter from Philip G. Walter re: Rezon- 
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ing petition for east side of South Cedar 
Street in the 5400 block. Referred to the 


Zoning Committee by Chairman Black. 


ADJOURNMENT: 10:50 


RAYMOND C. GUERNSEY, 
Secretary 
Lansing Planning Board 
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The special meeting of the Lansing Hous- 
ing Commission was called by the President 
to give consideration to the following 
items : 


(1) The examination of the Model Lease 
and Grievance Procedure with the resolu- 
tion to put them into use by the Lansing 
Housing Commission. 


(2) Consideration of 2868 Reo Road and 
8208 North Waverly Road for use as ad- 
ditional Headstart programming. 


The meeting was called to order by Presi- 
dent Riley. 


ROLL CALL 


Present—Commissioners Riley, Blair, 
Sliker. 


Visitors—Mr. Charles Haskell, Director 
of Headstart, The Capitol Area Economic 
Opportunity Committee, Inc. 


Mr. James Giddings—Assistant City At- 
torney. 


Mr. Carl Kaplan—Greater Lansing Legal 
Aid Bureau. 


Mr. Arthur Six—Maintenance Super- 
intendent for the LHC. 


Mr. Charles Haskell, Director of Head- 
start, explained the need for additional 
units for Headstart programming at the 
LaRoy Froh project and the Mt. Vernon 
project. In his presentation it was stated 
that the Lansing area office of the Capitol 


Area Economic Opportunity Committee, 
Inc., presently has the responsibility of all 
Headstart programming within the City of 
Lansing and such programming could serve 
up to 235 children. However, at the present 
time fewer than the above number are 
being served. Mr. Haskell further sug- 
gested that because of a concentration of 
need in the Pleasant Grove Reo Road area 
that Headstart was asking for an extra unit 
in the LaRoy Froh project. He also stated 
that a similar need for added space was 
needed at the Mt. Vernon Park area. 


The proposal made by Headstart involved 
the expanding of the present facilities to 
include the adjoining living units at 2368 
Reo Road and 3208 North Waverly Road. 
In cooperation with the Licensing Bureau 
of the State of Michigan and Architectural 
Services made possible through the Model 
Cities Program blueprints of the expansion 
were provided. Mr. Six, Maintenance 
Superintendent of the Housing Commission 
estimated that it would not take over 
$1,000 for each of the units in the ex- 
pansion program to be restored to their 
original state and condition. Mr. Haskell 
expressed a willingness on the part of the 
Lansing area office of the Capitol Area 
Economic Opportunity Committee, Ine. to 
place $2,000 in escrow with the Lansing 
Housing Commission for the purpose of 
restoration of the units when the units 
were no longer needed for Headstart 
programming. 


The Director pointed out the economic 
need to receive $55 per month for the rent 
plus $15 per month for janitorial services 
and $4.40 per month for electricity or a 
total rental including all utilities of $70 
per month for seven months beginning with 
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January 1, 1972 through July 31, 1972. On 
August 1, 1972 the old contract which 
covers 2366 Reo Road and 3210 North 
Waverly Road and 3214A Turner Street 
will be combined in a new contract which 
includes all five units presently being used 
for Headstart programming throughout the 
city under the management of the Lansing 
Housing Commission. The new contract 
will state $70 per month for each month 
that the units are utilized for Headstart 
programming and will be paid by the 
Capitol Area Economic Opportunity Com- 
mittee, Inc, at the rate of $350 per month 
for all units and may be paid quarterly. 
Such payment, however, should be paid in 
advance at the beginning of the contract. 


The Commissioners were concerned as to 
whether the renovation would comply with 
present zoning laws and be in harmony 
with the purpose for which the units had 
been designed and funded. In response to 
these two concerns the Director was as- 
sured by Mr. Bart Chapman, Assistant 
Building Commissioner. that the new use 
was permissible. Likewise, the Director 
informed the Commission that the area 
office of the Department of Housing and 
Urban Development had already indicated 
a willingness that the two above mentioned 
units presently used for housing could be 
used for Headstart purposes. 


It was moved by Commissioner Blair and 
supported by Commissioner Sliker that the 
contract between the Lansing Housing 
Commission and the Capitol Area Economic 
Opportunity Committee, Inc. for the use of 
2368 Reo Road and 3208 North Waverly 
Road be adopted. Such contract must in- 
clude the information stated above. 


The second purpose of this special meet- 
ing was to give consideration in depth to 
the new Model Lease and Grievance Pro- 
cedure which had been developed in com- 
pliance with the directive from HUD 
through Circular RHM7465.6. Transmittal 
Notice RHM7465.8 and Transmittal Notice 
RHM6465.9. At the request of the Commis- 
sion Mr. James Giddings, Assistant City 
Attorney and Mr. Carl Kaplan, Director of 
the Greater Lansing Legal Aid Bureau 
were invited to be present at this meeting. 
Mr. Giddings pointed out to the Commission 
that because of certain directives from 
HUD and certain court case decisions as 
a precedent no legal action could be taken 
against any resident in public housing for 
non-payment of rent and/or infractions of 
the lease until the Model Lease and the 
Grievance Procedure was put into effect. 


The question was raised by some of the 
commissioners as to what would happen if 
the Housing Commission refused to comply 
with the directive of HUD regarding the 
Model Lease and Grievance Procedure. Mr. 
Kaplan of Legal Aid replied that it was his 
opinion that federal funds would be dis- 
continued to the Lansing Housing Com- 
mission and to the City of Lansing. 


A discussion was entered into between 
Mr. James Giddings and Mr. Carl Kaplan 
regarding the necessity of giving a seven- 
day or thirty-day notice to the residents 
for non-payment of the rent. It was gen- 
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erally understood that the new Model Lease 
would state that a seven-day notice would 
be given in the case of non-payment of 
rent instead of the thirty-day notice for 
such an infraction. Mr. Kaplan was of 
the opinion that when and if the Lansing 
Housing Commission does institute court 
action to acquire a judgment against a 
resident for non-payment of rent when the 
seven-day notice instead of the thirty-day 
notice is given, he would be prepared to 
question the legality of the seven-day 
notice as over against the thirty-day notice 
through court proceedings. The Commis- 
sion members expressed concern about ap- 
proving a lease which might precipitate 
elass action. Mr. Giddings reassured the 
Commission that if legal action was taken 
by the Greater Lansing Legal Aid Bureau 
that he, as the city attorney. would be pre- 
pared to protect the interest of the Lansing 
Housing Commission in this regard. 


There were some questions raised as to 
whether the terminology “elderly panel’ 
should be used instead of ‘‘a panel made up 
of elderly individuals.’ Mr. Kaplan did 
not see any difficulty in this regard and 
reassured the Commission that upon the 
final writing of the new Model Lease and 
Grievance Procedure some minor writing 
changes would be necessary, 


The Commission expressed concern that 
each member of the Commission be kept in- 
formed monthly as to the accounts re- 
ceivable and especially those accounts that 
were in arrears. The Director assured the 
Commission that such reporting would be 
made in accordance with their request. 


Commissioner Sliker made a motion, sup- 
ported by Commissioner Blair, to accept the 
following Resolution No. 236: 


WHEREAS, the Department of Housing 
and Urban Development has directed all 
Housing Commissions to rewrite their 
Resident Dwelling Lease which includes a 
Grievance Procedure, and 


WHEREAS, the Lansing Housing Com- 
mission has complied with the regulations 
as recorded in circular RHM 7465.6, Trans- 
mittal Notice RHM 7465.8 and Transmittal 
Notice RHM 6465.9 and have developed a 
Model Lease and Grievance Procedure ac- 
ceptable to the Department of Housing and 
Urban Development and complying with 
the legal opinion of the City Attorney. 


LET IT BE RESOLVED, that the en- 
closed Model Dwelling Lease Agreement 
with attached Grievance Procedure be put 
into effect with all residents of Public 
Housing in Lansing on January 1, 1972. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes—Blair, Riley, Sliker, 
Nays—None. 


The President thereupon declared the 
motion carried. 


The meeting was adjourned. 
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Proceedings, December 21, 1971 





The December 21st meeting of the Hous- 
ing Commission was called to order by 
President Riley. 


ROLL CALL 


Present: Commissioners Blair, Sliker, 
Riley 


Absent: Commissioners Clapp, Bates. 


The minutes of the previous meeting 
were approved as amended. 


COMMUNICATIONS 


1. A letter of gratitude to the Commis- 
sion from Delores S. White for the oppor- 
tunity of working in the flower beds at 
Oliver Tower Apartments. 


DIRECTOR’S REPORT 


Mr. Delbert Peterson of Peterson Realty, 
Mr. William Porter of Porter Realty. Mr. 
Charles Gallagher, Project Manager, Mr. 
Melvin McCorkle, Project Manager, Mr. 
Art Six, Maintenance Superintendent. and 
the Director held a meeting on December 
17, 1971 to discuss the return of 912 W. 
Lenawee 624 Park Place, and 605 W. 
Lenawee to’ the Lansing Board Rental 
Corporation. In accordance with prear- 
ranged plans, the Building Department 
inspected the above buildings and noted 
the areas that must be repaired in order 
to bring the units up to a minimum 
standard code. On Monday, December 20, 
1971. Mr. Gallagher, Mr. McCorkle, and 
Mr, Six met with Mr. Peterson in his office 
to consider getting estimates as to the 
cost of renovating the above units to a 
condition comparable to when the units 
were leased. 


The Manager’s report is as follows: Last 
Thursday, December 16, 1971, Mr. Jessie 
Coats who resides at 108 N. Logan, notified 
the office that a large section of an old 
Maple tree had fallen across his back steps 
due to the high winds. Following contact 
with the owner, the Forestry Department 
was notified. The tree was cut down and 
the debris removed to allow the resident 
to enter their home through the back door. 
Plans are now underway to relocate this 
family. 


MICH. 58-2 (Mt. Vernon Park) 


Six units are vacant but are being filled. 
No special problems were reported by the 
Project Manager or any information of 
special interest. 


MICH. 58-3 (Hildebrandt Park) 


One vacancy. The Project Manager re- 
ported that a family living at 3204 F N. 
turner was granted a plea of bankruptcy 
on December 13, 1971, 


MICH. 58-4 (Acquisition) 


One Vacancy. 


MICH. 58-5 (54 units of housing presently 
being built by Mulder and Sons, Inc.) 


There are several vacant units reported 
by the Project Manager. These units are 
being filled. 


The Project Manager does not have any 
special report to give to the Commission 
at this time. 


There are eight more units ready to be 
purchased from Geert D. Mulder and Sons, 
Inc. in the Bonnie Briar Subdivision. At 
the present time, the Public Service De- 
partment of the City of Lansing has not 
issued Certificates of Occupancy because the 
roads into the subdivision have not yet 
been conditioned to meet the subdivision 
plat requirements. However. the units are 
ready to be turned over to the Lansing 
Housing Office but cannot be procured 
until a Certificate of Occupancy has been 
issued by the City of Lansing. 


MICH. 58-6 (Oliver Tower Apartments) 


One vacant apartment which is presently 
being filled. Mr. Donaldson reported that 
he had no special problems to report to 
the Commission other than the normal 
routine business handled by the Building 
Engineer. 


MICH. 58-7 (LaRoy Froh) 


There are five vacancies. The Project 
Manager reports that there have been 
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several moveouts since the last Commission 
meeting. He also reports that there is not 
enough parking space available for some 
residents to park next to their units and 
as a result they are driving over the grass, 
as well using the fire lane as a driveway. 
The Director has suggested that a study be 
made of this problem at the Reo Road 
Project. This study should be translated 
into costs to renovate and change the 
project as far as the parking situation. 
Such a cost will be included in next year’s 
budget. Before plans are finalized and 
total costs submitted into the budget for 
this purpose, they will be brought before 
the Commission for approval. The Commis- 
sion reminded the Director that this 
problem of parking at LaRoy Froh had 
been brought up at least a year and a 
half ago. The Director reminded the Com- 
mission that any plan requiring change in 
the project should have the sanction of 
the Residents’ Council. 


MICH. 58-8 (Scattered Sites) 


There are two vacancies and the units 
are being prepared for re-renting and as- 
signments are being made. 


MICH. 58-9 (Homebuyers) 


One Vacancy. 


MICH. 58-10 (South Washington Park) 


One vacancy that is being filled. 


MICH. 58-11 (48 units of scattered site 
and 2-family units being built by King- 
Holman) 


Refer to a report sent to the Commis- 
sioners on December 17, 1971. 


MICH. 58-12 (52 anits of multi-housing to 
be built by Mateer Development) 


Since the last communication with the 
Commission, Mr. Mateer has made a trip 
to Detroit hopefully obtaining the signature 
necessary to transfer the land on Forest 
Road to Mateer Development. Such a 
transferral of land would allow construc- 
tion to begin immediately. 


FEBRUARY 14, 1972 


GENERAL 


Mrs. Patricia Winans, Community Ser- 
vices Coordinator, reported the activities of 
her department to the Commission. 


Some of the highlights revealed a meet- 
ing with Mr. Al Tubbs of Model Cities, 
James Kirnan, Lansing Public School, 
and Wave Granger, Lansing Public Schools 
to consider possibility of an extended day 
care program within the school system. 


Two Sexton High School teachers and 
eight special education students from 
Vocational Classes in Hospitality Services 
were taken on a tour of Oliver Tower on 
Monday, December 20. 


A meeting was held at the Lansing Com- 
munity College with the Housing Assistance 
Foundation. Lansing Community College, 
Model Cities, and Economic Opportunity 
Committee, to develon a curriculum for 
future homeowner (235 286) training. 


Regarding the Social Service Applica- 
tions, a call was placed to Mrs. Murphy 
on December 17, 1971 who indicated she 
had received a directive from the Executive 
Office to work on the grants to the State 
Agencies first. 


In general, the Model Grievance Pro- 
cedure is being finalized. A specific process 
is being developed to handle the paper work 
and the reporting necessary for the con- 
ducting of the Grievance Panel business. 
It is the intent of the Housing Office to 
put the new lease into operation by the 
first of the year. 


It was moved by Commissioner Blair 
and supported by Commissioner Sliker that 
Mateer Development Corporation be given 
a dead line of January 15, 1972 to com- 
mence building. 


Upon roll call the votes were as follows: 


Ayes—3; Nays—None, 


The motion was carried. A letter is to 
be sent to Mr. Mateer informing him of 
this dead line. If he wishes to discuss the 
matter, he will be invited to attend the 
next meeting. 


The Commision requesed a list of court 
cases be sent to them prior to actual court 
appearance. 


The meeting was adjourned. 
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